TOWN OF ARLINGTON 
MASSACHUSETTS 


Bid #15-20 

INVITATION FOR BID 
Electric Operable Wall/Gibbs Gymnasium 

Sealed bids are invited and will be received by the Town Manager, Town of Arlington, Massachusetts, until 11:00 A.M., 
Thursday, June 11, 2015 at the Office of the Purchasing Agent, Town Hall, Arlington, Massachusetts, at which time and 
place in the Town Hall they will be publicly opened and read aloud. 

Specifications and proposal forms will be available at the Office of the Purchasing Agent/Town Manager’s Office at the 
above-mentioned address on Wednesday May 27, 2015 and on the Town Website www.arlinqtonma.qov/purchasinq . 

Every bid shall be accompanied by a BID DEPOSIT in the form of a BID BOND OR CASH, OR A CERTIFIED CHECK, 
OR TREASURER'S OR CASHIER'S CHECK. The amount of such bid deposit shall be FIVE PERCENT (5%) of the value 
of the bid. 

All bids must be in sealed envelopes plainly marked: 

BID #15-20 Electric Operable Wall/Gibbs Gymnasium 


Attention is called to the fact that minimum wage rates and health and welfare and pension fund contributions are 
established for this contract and are a part of the specifications. 

Work under this contract shall be governed by MGL Ch.149, Sec.44A-J. 

A Performance Bond in the amount of $ 50% of the total dollar award is required. 

A Payment Bond in the amount of $ 50% of the total dollar award is required. 

The conditions of employment as set forth in Sections 26 to 27D and 27F of Chapter 149 of the General Laws, as 
amended, shall prevail in the execution of the work under this contract. 

Bids to receive consideration must be in the hands of the Purchasing Agent or his authorized representative not later than 
the day and hour above mentioned. 

For further information relative to this bid, please confer with Mark Miano at 781 -316-3631. 

The Town Manager reserves the right to cancel any invitation for bids, to reject in whole or in part any and all bids, when it 
is deemed in the best interest of the Town of Arlington to do so. 

TOWN OF ARLINGTON 


May 27, 2015 


Adam W. Chapdelaine 
Town Manager 










BID PROPOSAL FORM 


BID #15-20 

PROJECT: Electric Operable Wall/Gibbs Gymnasium 
41 Eoster Street 
Arlington, MA 

DATE: THURSDAY JUNE 11,2015 @ 11:00 A.M. 

Pursuant to and in compliance with the proposed Contract Documents dated May 27, 2015 relating to the above 
referenced project, the undersigned, hereby proposes and agrees to furnish all labor and materials and perform all work 
within the time stated and in strict accordance with the proposed Contract Documents, and addenda thereto, for Electric 
Operable Wall/Gibbs Gymnasium: 


1. Electric Operable Wall/Gibbs Gymnasium 

All labor services, miscellaneous materials, tools, equipment and supervision necessary for the 

Completion of the entire project as stated in the Specifications, or properly inferable there from, all in accordance 

with the Contract Documents. 

ADDENDA:_ 


The Proposed Contract Price : 


$. 


TOTAL BID PRICE 


Add Alternate #1: 

$_ TOTAL PRICE 

FIRM NAME _ 

ADDRESS _ 


PHONE NO. _ 

FAX NO. _ 

AUTHORIZED SIGNATURE 
PRINT AUTHORIZED NAME 



CERTIFICATE OF NON-COLLUSION 


The undersigned certifies under penalties of perjury that this bid or proposal has been made and 
submitted in good faith and without collusion or fraud with any other person. As used in this 
certification, the word “person” shall mean any natural person, business, partnership, corporation, 
union, committee, club or other organization, entity, or group of individuals. 


(Signature of individual submitting bid or proposal) 


(Name of individual submitting bid or proposal) 


Name of Business 


Date 


Pursuant to M.G.L. Chapter 62C, Section 49A, I certify under the penalties of perjury that I have complied with all laws of 

the commonwealth relating to taxes, reporting of employees and contractors, and withholding and remitting child support. 


Social Security Number or Signature of Individual or Responsible 

Federal Identification Number Corporate Officer and Title 


NON-COLLUSION FORMS 

MUST BE SIGNED AND 

SUBMITTED WITH BID 












OSHA TRAINING 


The undersigned hereby certifies that it is able to fiimish labor that can work in harmony 
with all other elements of labor employed or to be employed on the work; that all 
employees to be employed at the worksite will have successfully completed a course in 
construction safety and health approved by the United States Occupational Safety and 
Health Administration that is a t least 10 hours in duration at the time the employee begins 
work and who shall fiimish documentation of successful completion of said course with 
the first certified payroll report for each employee; and that it will comply fully with all 
laws and regulations applicable to awards made subject to section forty-four A of Chapter 
149 of the General Laws. 


Signature: 

Title: 


Date: 




TOWN OF ARLINGTON 


Director of Recreation 



RECREA TION DEPARTMENT 


Joseph J. Connelly 


Electrical Operable Wall 
Gibbs Gymnasium 
Bid Sheet Arlington Recreation 


GOODS/SERVICE: 

SCOPE OE WORK: The contractor shall: 

• Remove Existing Non-Eunctioning Modernfold electric partition from the premises. 

• Remove Existing Draper walk draw divider curtain and related Hardware. 

• Eurnish and install one (1) Modernfold Acousti-Seal 933E electrically operated , folding 
panel partition. 

Wall Specifications: See detail attached 

- 49’- 11” wide X 15’- 11” high 

- 50 STC 
Standard vinyl 

Existing supports to be used 
Two (2) pass doors 

• All Permits necessary to perform the required work are to be acquired by the Contractor 


Alternate #1 - Remove existing Draper walk draw divider curtain and related hardware and re¬ 
install a 28’ 6” section in designated area. 

PERIOD OE PEREORMANCE: The wall would be installed between the dates of July 1, 2015 
and September 1, 2015 


422 Summer Street, Arlington, Massachusetts 02474 
Telephone (781) 316-3880 Fax (781) 641-5495 
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BARRETT ARCHITECTS 

Specification - Section 10 22 26 (10650) Operable Partitions Acousti-Seal® 

PARTI: GENERAL 

1.1 RELATED DOCUMENTS 

A. Drawings and general provisions of the Contract including General and Supplementary 
Conditions and Division 1 Specification Sections, apply to this Section. 

1.2 SUMMARY 

A. This Section includes the following: 

1. Electrically operated, continuously hinged partitions. 

B. Related Sections include the following: 

1. Division 3 Sections for concrete tolerances required. 

2. Division 5 Sections for primary structural support, including pre-punching of 
support members by structural steel supplier per operable partition supplier's 
template. 

3. Division 6 Sections for wood framing and supports, and all blocking at head and 
jambs as required. 

4. Division 9 Sections for wall and ceiling framing at head and jambs. 

1.3 QUALITY ASSURANCE 

A. Installer Qualifications: An experienced installer who is certified in writing by the operable 
partition manufacturer, as qualified to install the manufacturer's partition systems for work 
similar in material, design, and extent to that indicated for this Project. 

B. Acoustical Performance: Test operable partitions in an independent acoustical laboratory 
in accordance with ASTM E90 test procedure to attain no less than the STC rating 
specified. Provide a complete and unedited written test report by the testing laboratory 
upon request. 

C. Preparation of the opening shall conform to the criteria set forth per ASTM E557 
"Standard Practice for Architectural Application and Installation of Operable Partitions." 

1.4 SUBMITTALS 

A. Product Data: Material descriptions, construction details, finishes, installation details, and 
operating instructions for each type of operable partition, component, and accessory 
specified. 

B. Shop Drawings: Show location and extent of operable partitions. Include plans, sections, 
details, attachments to other construction, and accessories. Indicate dimensions, 
weights, conditions at openings, and at storage areas, and required installation, storage, 
and operating clearances. Indicate location and installation requirements for hardware 
and track, including floor tolerances required and direction of travel. Indicate blocking to 
be provided by others. 

C. Setting Drawings: Show imbedded items and cutouts required in other work, including 
support beam punching template. 

D. Samples: Color samples demonstrating full range of finishes available by architect. 
Verification samples will be available in same thickness and material indicated for the 
work. 

1.5 DELIVERY, STORAGE, AND HANDLING 

A. Clearly mark packages and panels with numbering systems used on Shop Drawings. Do 
not use permanent markings on panels. 

B. Protect panels during delivery, storage, and handling to comply with manufacturer's 
direction and as required to prevent damage. 
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1.6 WARRANTY 

A. Provide written warranty by manufacturer of operable partitions agreeing to repair or 
replace any components with manufacturing defects. 

B. Partition Warranty period: Two (2) years from date of shipment. 

PART 2 - PRODUCTS 

2.1 MANUFACTURERS, PRODUCTS, AND OPERATIONS 

A. Manufacturers: Subject to compliance with requirements, provide products by the 
following: 

1. Modernfold, Inc. 

B. Products: Subject to compliance with the requirements, provide the following product: 

1. OP-01: Acousti-Seal #933E electrically operated continuously hinged operable 
partition. 


2.2 OPERATION 

A1. OP-01: Acousti-Seal #933E: Series of continuously hinged flat panels, electrically 
operated, top supported with operable floor seals. 

B. Final Closure: 

1. OP-01: Side Jamb 

Cl. OP-01: Partition shall be operated by two push button control stations wired in series and 
located on opposite sides of the partition. Control stations shall be activated by key 
switch at stack end of portion. Motor unit shall be reversible, continuous duty, and class 
A insulated. Motor unit shall have NEMA MG1 service factor, high starting torque, 
thermal overload protection, and open/drip proof enclosure. Motor assembly shall have 
wiring compliant with NFPA 70, 24 volt controls, compliant with UL508A, and speed of 28 
feet/minute. The drive unit motor shall be equipped with outboard limit switches to 
prevent over-extension. A positive-chain drive attached to the lead panel shall pull the 
partition across the opening. Cable, belt or other friction type drives will not be accepted. 

D. Electric motor shall consist of: 

1. OP-01: A 208-volt, 3-phase 

2.3 PANEL CONSTRUCTION 

A. Nominal 3-inch (76mm) thick panels in manufacturer's standard 48-inch (1220mm) 
widths. All panel horizontal and vertical framing members fabricated from minimum 18- 
gage formed steel with overlapped and welded corners for rigidity. Top channel is 
reinforced to support suspension system components. Frame is designed so that full 
vertical edges of panels are of formed steel and provide concealed protection of the 
edges of the panel skin. 

B. Panel skin shall be: 

1. OP-01: Roll-formed steel wrapping around panel edge. Panel skins shall be lock 
formed and welded directly to the frame for unitized construction. Acoustical 
ratings of panels with this construction minimum: 
a. 50 STC 

C. Hinges for Panels, Closure Panels, Pass Doors, and Pocket Doors shall be: 

1. OP-01: Full leaf butt hinges, attached directly to the panel frame with welded 
hinge anchor plates within panel to further support hinge mounting to frame. 
Lifetime warranty on hinges. Hinges mounted into panel edge or vertical astragal 
are not acceptable. 

D. Panel Trim: No vertical or horizontal trim required or allowed on edges of panels; minimal 
groove appearance at all panel joints. 

E. Panel Weights: 

1. OP-01: 50 STC - 8 Ibs./square foot 
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2.4 PANEL FINISH 

A. Panel finish shall be: 

1. OP-01: Reinforced vinyl with woven backing weighing not less than 21 ounces 
(595 grams) per lineal yard. 

B. Panel Trim: Exposed panel trim of one consistent color: 

1. OP-01: To Be Advised 

2.5 SOUND SEALS 

A. Vertical Interlocking Sound Seals between panels: Roll-formed steel astragals, with 
reversible tongue and groove configuration in each panel edge for universal panel 
operation. Rigid plastic astragals or astragals in only one panel edge are not acceptable. 

B. Horizontal Top Seals: Continuous contact extruded vinyl bulb shape with pairs of non¬ 
contacting vinyl fingers to prevent distortion without the need for mechanically operated 
parts. 

C. Horizontal bottom floor seals shall be: 

1. OP-01: Modernfold IA2 Bottom seal. Automatic operable seals providing nominal 
2-inch (51mm) operating clearance with an operating range of -i-0.50-inch (13mm) 
to -1.50-inch (38mm) which automatically drop as panels are positioned, without 
the need for tools or cranks. 

2.6 SUSPENSION SYSTEM 

A. OP-01: #14 Suspension System 

1. Suspension Tracks: Minimum 7-gauge, 0.18-inch (4.57mm) roll formed steel. 
Static loading of track with brackets at 48-inch (1220mm) centers shall show no 
failure of track or brackets at 5,000 pounds (2550kg) point loading at mid-span. 
Track shall be supported by adjustable steel hanger brackets connected to 
structural support pairs of 0.50-inch (13mm) diameter threaded rods. Brackets 
must support the load bearing surface of the track. 

a. Exposed track soffit: Steel, removable for service and maintenance, 
attached to track bracket without exposed fasteners, and pre-painted off- 
white. 

2. Carriers: Trolleys shall be all-steel trolley with four or eight steel tired ball-bearing 
wheels. Non-steel tires are not acceptable. 

2.7 OPTIONS 

A. Single Pass Doors: 

1. OP-01: Matching pass door same thickness and appearance as the panels. ADA 
compliant pass door to be trimless and equipped with friction latch and flush pulls 
for panic operation. No threshold will be permitted. 

2. OP-01: Matching pass door same thickness and appearance as the panels. ADA 
compliant pass door to be trimless and equipped with friction latch and flush pulls 
for panic operation. No threshold will be permitted. 

PART 3: EXECUTION 

3.1 INSTALLATION 

A. General: Comply with ASTM E557, operable partition manufacturer's written installation 
instructions. Drawings and approved Shop Drawings. 

B. Install operable partitions and accessories after other finishing operations, including 
painting have been completed. 

C. Match operable partitions by installing panels from marked packages in numbered 
sequence indicated on Shop Drawings. 
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D. Broken, cracked, chipped, deformed or unmatched panels are not acceptable. 

3.2 CLEANING AND PROTECTION 

A. Clean partition surfaces upon completing installation of operable partitions to remove 
dust, dirt, adhesives, and other foreign materials according to manufacturer's written 
instructions. 

B. Provide final protection and maintain conditions in a manner acceptable to the 
manufacturer and installer that insure operable partitions are without damage or 
deterioration at time of Substantial Completion. 

3.3 ADJUSTING 

A. Adjust operable partitions to operate smoothly, easily, and quietly, free from binding, 
warp, excessive deflection, distortion, nonalignment, misplacement, disruption, or 
malfunction, throughout entire operational range. Lubricate hardware and other moving 
parts. 

3.4 EXAMINATION 

A. Examine flooring, structural support, and opening, with Installer present, for compliance 
with requirements for installation tolerances and other conditions affecting performance of 
operable partitions. Proceed with installation only after unsatisfactory conditions have 
been corrected. 

3.5 DEMONSTRATION 

A. Demonstrate proper operation and maintenance procedures to Owner's representative. 

B. Provide Operation and Maintenance Manual to Owner's representative. 



1.1 


CONSOLIDATED GENERAL CONDITIONS 
OF THECONTRACT FORCONSTRtlCTlON 


article! 

• • • ■ general-PROVISIONS 
BASIC DEFINITIONS ■ ' 


Li.I THE CONTRACT DOCUMENTS 





In-the event of any conflict among tie Contrsrt Documents, the Documents eIielII be 

according to tiie'fcllowing ppMitieg; , , 

Higy5tPriority?-e-' Modiffcatjons' ‘ ' • " • ' ■ " ' , 

■ Second Wnrity; Agi^niciit. 

Thn^‘ Prioiity: Addcnda-later date to take precedence 

Fopriji Pifiorty: Suppiemental Statutory Conditions 

FiAt Priority: Consolidated General Conditions ' 

Sixth Priority; •••■'■ •• Spcij;Btiati6DsaiidDrawiiiEB’< ' 

SevehtiiPHoiity; Tn^ctioni? tdBidders iKdPrb'posaT 


Any references tbrouglmut the contract documents (or any other project dorarnCTls^ to _'‘Q,cneral 
' Conditions" or “Supplementary General Conditions" are deleted and “Consolidated Goicral 
Conditions and Supplemental Statutory Conditions" is substituted therefor. All bidders and sub- 
bidders take note that the To’ivnlraS-cdnsoljdatcd and tnddific“d vciMbns of the stand^d 

form AlA-'Document AZIO General Conditions ofthc Contract for Constfuctibh with'the ToiVn’s 
desired Supplementary General Conditions into one documcnL The Supplemental Statutory 
Conditions remain intact and separate, and form a part of the Contract Documents. 
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1.1.2 


THE CONTRACT 


The Contract Doenments fonn the Contract for Construction. The Contract presents the cantirc 
and integrated-agrccracBt between the piirtieE herrto arid supersedes prior negotiations, 
representations or agreements, either written or oral. The Contract may be amended or modified 
only by a Modification. Except as pro\ddcd in Paragraph.3.IS, nothing contained in the Contract 
Documents shall be construed to create any contractual relafionship (1) between the Architect 
and the Contractor, (2) between the Owner or lhe..^chicpl and a 5ubcpntractor or Sub¬ 
subcontractor, (3) between the Owner and the Architect, or f4jf between any persons or entities 
-other than the Owner and the Contractor, The Gontracl Documents shall comply wifh th.c■ 
requirements of Mass. Gen. Laws Chapter 44, Section 3IC. 

1.1.3 THEWRK 


The term "Wbric'* sej^ws.fe^qui^d^hy t|c Cqnt^ct-jDnp HTnenfR - ’ --.i 

whether corn? TJ' 

services provided pr. to’ t 

Work imy constihde.iiie.whnIp..6ri=pait.pf,^p.ft^ 


fulfill•,&«?; poptraptpn’s obligaiidris; -^Sic- 


1.1.4 


THE PROJECT 


/.* *.•; *3.5^ ' 1-' .• ■ ’ 

The Piojcct is the tpt^ ij^gsl^ctiog c^^;^i[ic^.&e: Woijk.pcrfof]Cpgd.'nnder the.>Gpntra;ct Document^ 
may be thU whole or a p'art ai^ cdn?tniction.by .the Qwiitdr- pr. by separate :• • 

contractors. -.v 


1.1.5 THE DRAWINGS, , ..... ... •• 

■ • . . . t- ♦ * * . 

• ^ : ' k' i- , 

The Drawings are the graphic and pictorial portions of the Contract Documents, wherever 
located and whenever issued, showing the design, location and dimensionf'bf the Work,- '■ 
generally meSuding plans, elevations, sections, details, schedules and diagianm.--. 

. -v - 


1.1.6 THE SPECinCATIONS 


The Specifications are that portion of the Contract Dory^pntsipp.^isting.df thc.'^tten 
requirements for materials, equipment, constJM?tipii Sy5{eins,-.st^[iaidS'an4'W.orkimansKip fbr the ', 
Work, and per f or m ance of related services. 


1.1.7 


THE PROJECjrfh^^j^’ 



The Project Manual js, the vpluine p^alJya5rembl^fprthc,worfc-^hiGhmay include the biddmg,' 
n^uirements, Saronic forms, Consplida^e^ Oepbral.CopdidpnS of the Contract and, •• •; •. 

Specifications. ..„ ..... .. • 
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1.2 


EXECUTION, CORRELATION AND INTENT 

1,2.1 The Contract Documents shalJ be signed by the Ownec and Coa^.ctor as 

provided in the AgrecinenL 'A copy of the'Eigned set shall be deposited whit thc.ArehitecL If 
cither the Owner or Contractor or both do not sign all the Contract Dociirncnfs, the Architect 
shall identify such unsigned Documents upon request. 


1.2.2 Exeebtion of the Contract by the Contr^tor is.a repfcsentation that the Contractor 

has visited the site, become familiar withlotiai conditions under which the Work is to be 
performed, and correlated personal observations with requirements of the Contract Documents. 
By executing tHe Contract, the Contraitor also certifies,.under pcmaltira of pc'rjuiy, that to the . 
best of hiirihfbffljation, knowledge and belief he has complied with aft laws of the 
.Comrrjoawealth of Massachiisetli reJatihg to taxes. 


1.2.1 !'Tdt&intchf of the Contract Docuinerits b to include items, necesskyS^^^ 

proj^ execution and camplctionofthe Work by the Contractorl The Contract Do cirnieriis arc 
compleirientary, and what Is required by one shall be as.-bmilmg as if.requi^ : . 

performanhmbyi'thfi CidnfrA£fDf shhft be required only to the extent cbpslst^f V^.(hc..Coiitract 
Documents and reasonably inferable horn them as being necessary td'pfbdiice tffe' intended 
results: All Work mcntidncd or indicated in the Contract Document: be per&nn^.by the 

Contractor as'-pafttof this Cohtracf milessTt Is'^ecificaliy mdicate'd'm mfc'Cintri^ pqcUiiie:^ 
that'SuchWofk.tiE'fd.bc dene by others. , ■ .. .■ 


1.2.4 ' OrginiiatfeB of the Specrficatibhs into diidsibrifi, sectronsand aificlcS, arid 

airahgerrterit of DraVvdligS'sfiall licE control the Coiitracfbr'iii dmndni|:ti^Wdfk"'amDflg 
Subcoiftractors ot in establishing the extent of-Work to be perfo'imedby aiiyfra'ftc. 


1.2.5 tHjilesS' otherwise stated in the ContractDocinnents,- -^oids which h'ffve wbft- 
laiown technical or tonstnictibh industry meanings are i^ed in the CoTitqict Ddcuiii&ts iii 
accordance with ^ch iecognit:ed.meanmgs. 

1.2.6 ■ t'iWbere codes, standards, retjbiremchts and pubheatidiis b'fpubljc'jMd pnvatc' 
bodies are referred to -in the'Specjfip&tiort?, references sbkll bdhirtdcistbqd to bH’to’.the latest . 
revisions prior to thc;datc of receivrog bids, except where otherwise'ifldicatei 

}'T.- • • . ’ ' . 

1.2.7 . Where no explicit quality or standards for ritaferialsor 'workinansliip arc 

established for Work, such Work or materials is to be □ f good, workmanlike qudity tor the 
intended use-and consistent with thequality of the surrounding Work'and of the construction of 
the Project generally. 


1.2.8 Ail manufactured articles, materials, and equipment shall be applied, installed,, 

connected, erected, used, cleaned, and conditioned in accordance with the rnamifacturcr’s written 
or printed directions and instructions unless otherwise indicated in the Contract Documents. 


1.2.9 The Mechanical, Electrical and Fire Protection Drawings are diagrammatic only, 

and arc not intended to show the alignment, physical locations or configurations of such Work. 
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Such Work shaU be instaHcd without additionai cost to the Owner to clear all obstractjons, 
permit proper clearances for the Work of other trades, and present an orderly appearance where 
exposed. Prior to beginning such Work, the ContraLCtbr shall prepare coordination, drawings 
showing the exact alignment, physical location and configuiatioii of the Mechanical', Electrical 
and Fire Protection, initallalioiis and demofistiaiing to ftfc Contractor's satisfaction that the 
installations will comply with the preceding sentence. 


1.2,10 Exact-locations of fixtures and outlets shall be obtamed fi'om the Architect as 

provided in Subparagraph 3.2.5 ^fbre the Work is rQUghcd iii; Work installed without such 
infonnatiofi'ffdlithhd Arcbitedt shall be relocated at the Corih^oc’s expense. 

1.2.1 i Test boring or soil test infoimatipn ihcltidcd'jvith the Contact DocmrKrJte 9 f 

otherwise made available to tiifc^onfrac^r wa|,Dbf^cd by.,the. pwncnftyr use by-the- Arch^.^-. 
in the dcsigij of the Project or Worlc The Owiia- docs not hold, out i^mratjoit to 

Contractor as an accurate or approximate indication of subsurface conditions, and no claim for 
extra co. 5 t or cxtcnisipn oftime .rcsulti^ .frpiji^^^.r;eli,^ee by the Contractor on such, infbnnatioa 
shall'hfe'aildwed cxc^t.^'pruyided in'Subparagraph4.3.6. . . 

1.3 OVWEi^bnP AKP. OSE op ^CHITECT’S DRAWINGS, SPECIFICATIQNS. 

oftoi pbeUMENTSi’ 

1.3.1 The Efiawirigs, Specifications and .other documents prepared bytbe Architect are 

jnstruments of tibc Aftiitect‘s service through which the Work to be executed by the OrntTpetbr-v 
is described.-The Contractor may retain one contract record set Neither the Contractor nor any 
Subcontractor, Sub-wbcpntt^tor.orimtc^l or.etjuipincnl suppji^.shajlq-wn orolaim a. • ■ 
copyright in the Drawings, SpMiii,c3jtons.^ other documents prepared by the Architect,..and.'. 
unless otherwise indicated, ^d.cxccpt as provided m the Ownex/Arphitect Agreement.fbr the > ■ >. 
ftoject, the Architect shall be dernn^ the author of them and will rctab all common law, 
statutory and other r 9 ScrYed.rights, in addition to .the topyright All copies of them, excqit the 
Contractor’s record set, shajl be retum.ed or,.suitably acco-unted to the Architect, on request;. tv- 

upon completion of the Work. The Drawings, Specifications and other documents prepared by' • 
the Architect, and copies thereof furnished to the Contractor, are for use solely with respect to 
this Project They are not tq.bc used by ihCj^ntia.ctqr or BUiy Subcontractor, Sub-subcoutraEtbr 
or material or cquip'picnt ^^plicr on other projects, or for additions to.rhis.Project outside the. "'':’, 
scope of the Work without the specific witten consent pf,thc,,Ownci and Architect The . 
Contraetbt; Subcontractors, Sub-subcontractors and material or equipment supphers are granted 

a limited license to use andrcpjpduc.c applicable portions of the Drawings,- Specifications rand 
other dotuments prepared by Architect appropriate to. and for use indhe execution of fiitu' 

Work under the Contract Dpmmcnts. ^li copies made under this license shall bear the statutory 
copyright notice, if any, shown on the Drawings, Specifications and other documents prepared.'-'- 
by the Architect Submittal or distribution to meet, official regulatory requirements or for other 
purposes in connection with this Project is not to be construed as publication in derogation of the 
Architect’s copyright or other reserved rights. 
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Notwithstanding anything herein, to ijic contr^, ^s betvyeen the Owner and Architect-,- 
their rights and obligations with fefpect'io tic /ychitect's mstnunents of service arc governed by 
the provisions of tKe Owner/Akhilect Agreement for the Project. 


1.4 


CAPITALhZATlON' 


3 4.1 Tcrtiis capitalized in these General Conditions include those which af^ (J) 

spcciftcally-defincd, (2) the titles ofnumbered articles and identified references to Paragraphs, 
Subparagraphs arid Clauses in a document or 0)the titles of dricuinents published by the 
Ariiericaii Institute: ofArchit&ts. ■ . . • 


1.5 


INTERPRETATION 



T.5-1 

words such as' __ _ _ ■ ^ 

an article is abseht'&oiii die statement Md' appbari'in'andthef is'nof infeii 
stiterprctadon of either statement. 

ARTICtfe'l" 




DEFlHTId'fJS • 


2.1 

2-;'l. 1 fHe'dT^ncf'is the _ ... 

refcrrcd to thxDU^ditf ite''feaiiiiact iJ^^^fn^tV'iis irsin^ikif ih numb^. 'Froifi'tmb'io tiine ■ '. 
ifeciri the Owner is mfened to as the Town- 



2 . 2 - 


INFORMATION AND' SERVlCES R£(^iRED' OF THE O^ER 


2.2.1 The Owner upon reasonable written request sImU ^.5 Contractor in . 

writing infqrmatddh which is necessary an&felcyari fbr the' rari^^tqr'to evSuate, give notice’ 
of or enforce fliCchaiiic’S-lien figiifs. SuDh'infdmiatjon Bhali'include"a .t^rted.s’tateijjent of 
record legal title to the property on whidh- the'jProjc'cf is b'e^^ uSjta'lly iefOTcd to zs the rite, 
and the Owner’s inferest'therein at the fiin'e ofexccutioh of the A^cfncnt 

2-2.2 The Owner shall ftirnish surveys dcscribmg physical characteristics, legal 

lirnitations and utility locations &r the site of the Project, and a legal description, of the site. 
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2.2.3 Except for pcnnits and fees which arc Lhc respojisibihty of the Contractor under 

the Contract Doctmicnts; the OWncr shall scplrc ^nd gay .for neccss^ aTOro,vals,^(^5<^c^^^^ _ , 

asscssmeiits-arid dhSrgfci^ftquife'S for cdiitfiicBop, use of' occup^cy.oTJjcni^ne.nt s&^ w . ’ 
for permanent changes in existing facilities. 

2;2.4 Information or services required of the Owner hereunder shall te furrushed by the 

Owner with reasonable promptness after re;ccipt from the. Contactor of a wriften Request Jfer. such 
information or services. ‘ ‘ .• .. . • . 

2.2.5 Unless dffej^is’eprovided'inltfeCo'^S'ctljdrfomcnyj theC^f^ajrfJjr .j 

futiu'shed, free of charge, such copies of Drawings and Project Manuals as' are re^bnabiy 
necessary for execution of the Work- ■ •■’vr-.- 


s. ■'•n.* 

■i;,; -'aV'* 


2.2.6 

Bonds). ' ’ ' ' 





23 


OWNER’S RIGHT TO STOP THE WORK 


2.3,1 If the Contractor fails to correct Woric wf^cfr.is.jiot in accordance with the 

requirements of the Contract Documents as required by Paregiaph I2J2 or persistently foils to 
carry out While in accordance with the Contract Docunients, the Owner, by wntt^ ordcf sjgiied 
by the Project Manager, may order the Contractor to stop the Work, or any potunn thereof until 
the cause for such order has-been eliminated; ho>vcyer,,^.iight.of the O.wncrto stop -the Work 
shall not give^rasc to a'^otOT pd’me brme ^exc^isc tlp^^g^-^j^the,|^n^of.{]^c ;.• 

Contractor or any othcr'pei^ br'aitify. .. 

Z.3.2 TheOwmerjtgy^Pfdcraean^rtpr^^X^^:.^,^^^^ • 

oranypart of&p;W^fOT|&][ipe^^gffaie^^it^yjie|^c;to,b^^^^^ ,, , . 

convemfcnccdf^OW5gvid^hD^eto,.MrfSf^^.^;?-5a»?pj^ 

ordered by the for j^njaym^^bre ; 



Contractor on fiucii increase; aha pruvjoca fiiithcr, that the Owner shaJJ Ho{^make;aiiy iadjp^firifint f..; 
in the Contract Sum under this provision for any sheens ion, delay, interruption or foflurc to act 
to the extent that such is due. Jq..ajry,p^se for which Jg^ftb^ct.provjdcs jFpr an:.j;:quitat:)l,e • s i-, 

adjustment ofthe Contract Sum uhjcr'aiiy other contract provisions. 

2.3.3 The .Contractor ... 

the Owner in writi^'.p’soon M^pi^cBjfob^ djj^y, .toc^Bfiqii-or ..... v,. , , 

failure to act and, m any.eychf notlaf^ th^ days after mc.cn^^ciieqfr iE^cpt.^.r corts due h'. ■•; 

to a suspension order, the dwiicf shall ntf^.^prpyE.Biiyc.o^.in toe cliaim.ipcnjxcil morpithan ,• 

twenty days before the Contractor notified the Owner in writbig of the act or failure to ad 

involved in the claim. ' . ... • • • 
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2.4 


OWNER’S RIGHT TO CARRY OUT THE WORK! 


2.4,1 If tte Coiitfattbr defaults or neglects to' ca'riy out the Workrin acconJ^Cc with ^e 

Contract Documents and feils witbin a sevcn-day period after receipt of written notice from the 
Owner to begin and prosecnlc correction of such default or neglect with^di^epra and 



deducting fromjjajtrhcdti thenotthbrea'fter due the Contnictorthe cbSfdfcorrcttmgsuch ^ 
deficiencies, iijHudjiit^-'d'dittpenSatbn'frir the ■Architbct's'additibhar sfcirYlfefe^'and 'cj^rases'r^e' i 
necessary by such'default, neglect or feihire. If paymejils theft oi'.theineafter 3ue tb'e Cofitraefoi: 
arc not sufficient to cover such amounts, tie Contractor shall pay the diffq-ence to the.pwnw. 


ARTICLE 3. 
•■•CONTRACTOR 


3.1 

3.1.1 

referred to 


DEJCENITIOK 


ivi Jr mr.-fi 



mems the Ct^^ttipT-^f-^-^bniisetbr'tsMithdnz'i:d'.ra^&cn'tativ'e. ■_ 

• w- - 'A'-- 

Sii'- .sf^^^ORCOhJTRAeTDQCtRffim^'^^p'l^tDCCifipi™ ’ 

r ' ' • ■ .- • -.. •• 

3.2.1. Befdfe.^taltiri^-thS ■Wbrk.'aiidM frequefii-'infcivals'duihig'the ijmgiie5S.'tl3CT^jF, 'tjse 



to thfe Architect a.iiy,efror,'in'cDiisjst)6ticy'(jYomissionThcCdhEScfbf ma'ydis'ctoVcf. 'A^'■ ' ■•■■" 

ncccraaiy cbarigfesllidl'betordercd as''pro.vJded'jti Article 7;'^ijj'cct trf-fh^ ftq^ii^^ents'Sf 
paragraph 1.2 and ofriiir provisions of the CoftffKt'Doecuneht'B? irthe''Coifc^tJdr’^it)cd’fc(is ■wtth'" 
theWoric wfthciut such notice to the Architect, having.discovered"such errors, inconsistencies or 
•omissions, or if b'yifce^onahlp-study of the Go'nftad Do^ififciis the Gd’htfactopcofftcl ^ye ' , 

disco-ycred such, thc''!Eorttractof shaD hcar’all costs arisift^Wefei^m. ‘ 


3.2.2 • The Contractor shall take field measurements and "verify field conditb'ns and shall 

carefully compare such field mcasureihents and cdriditions arid other information kno-ivn to" the 
Contractor "with the Contract Documents before conimencing activities. Errors," inconsistenrics 
or omissions discovered Shall be reported to the Architect at once. Ariy necessary change 'shall 
be ordered as provided in Article 7, subject to the requirEtnents of Paragraph"i.2’aiid other 
provisions of the Contract Documents. If the Contractor proceeds with the Work 'without such 
notice to the AiT:hitcct;-,having'discovered sudh carors, inconsistciicies or omissions, the 
Contractor shall bear all costs arising therefrom. 
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3.2.3 The Coniractor shail perform ific Work in accordance wkh the Contract 

Documcirts and any submitlab made in accordance with Paragraph 3,12. . • ■ • 

3.2.4 The Contractor shall give the Architect timely notice of any additional Drawings, 

Specifications, or instructions required to define the Work in greater detail, or to permit the- 
proper process of thework. . , 


3J.5 


The Contractor shall not pip'c^d with any Work npt clearly ai^ consistently 



sutfeRVistbfr' aSd cShrstRadri on’ p^rocedui^s 




3 . 3 . t The Contractor shall supervise and dirtet the Work, using the Contractor’s best 

skill and attention- The Contractor shil be solely le^qnsiblc for; and have control over 
construction njieans, methods, techiuqncs, sequences and procedures and for coordinating all 
portions of the Work under the Contract. Where the Contract Documents refer to patticiilzir 
construction means, methods, techniques, sequences or procedures or indicate or imply that such- 
arc to be used ^ the ’IJfork, such mentiop is intended only to^md^.catc tJiat the operations 6f tBc 
Coiitmctor sbsfi .be'suph ^ toproduce at least the quafily of ^ork implied by *c opefations,.-,,. • • 
described, but the acmial drtennination of whetoprnpt the described opciRiliions nfqybe-sttftly 
and suitably employed on the Work shall be the responsibility of the Contractor, who sh.all notify 
the Architect in wr.it.ing..pf.thc actualme^,mi^thq^^ 'te^iqucs;; sequcriGcs pr j^&diires'viiKicH 
will be employed ontfie Woric, if tlicsc'dlffer those mentioned in the ContiatkDo^tfQ'fDehis. 
All loss, damage, liability, or cost ofeorreefing defective work arising fiom the en^Ipymcnt-of 
any constmc:ti({rn.ir!eai)Si, ine|hp.ds, techniques; ,seqncijccs- 0 i;.pmeedures.-shall.be -hpnic-hykiihc^r 


X-> ^ ^ --...----- j 

methods, techniques, scqqenccs_.oipjpc,edur;cs arepot safe or suitable,- and-th'e-GwncE'fiaXrfBeii.T.'it i^ri: 
instructed the Contractor in Writing ,b proceed at fte Owner’s risk. < 

3.3,2 The Coptiactor.shail.j)c respq^.ih.ieJ^p tj^e pvTOep^for arts and omissionsof:thc2'-'; - 

Contractor’s employees^ Suljcontractors and.tiifir,:agchts,and,eTnplbycc5; aihdothcSi.p'crs6ris''.: b'*''’ 
performing portions of the Work under a contract with the Contractor. 


* ‘.X ' 

(• ;!?: * .nj. 


3.3.3 


Th? Contractor ^JaH ■npt.be relieved of.obligations; to perform theWork iffM = 
accordance with l^c.,Pppt)ra.ct ^ocrunitnts cithpr by activities or duties of thciAichitcct in'ihew'- •• 
Amhitect’s admiiiiisfratipn o^the. Copjract, or byAests,'mspections or approvals required ■hr" '"' '• •• 
■pcrfbtmcd by •persons olijcr than the .Contractor. • ; •-•..■•! .• s? 

3 . 3.4 . The Contractor ?ha.ll be responsible for inspection of-portions-of.Work already: • 

performed under this Contract to determine that such portions arc in proper-.condition to r^deiVc •• •■= 
subsequent Work. 




; -i . 

'Hi 
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3.4 


LABOR’ AMD MATERIALS 


3.4. ] Unless otherwise provid^ in the..Cont}nc;t_^,o.ci^epts^.th^ftCantrapIpr.sfeU.. 

provide and pay for later; nktermr^,,e|ijifan)cnt^'toojs;, co^tr^^ 

water, heat, utilitjcs/traS^orMion'‘^ami|CT"ffcmti^^^^ ; . ■ 

_ .1; OTD and whether.or.not • 


3.4.2 The Cd'nlf^tor ihili tmor^ s^.^,.^c3p1bie go'pd.pj.dfLMnpng ^e,,. .. 

Contractor’s cn^byEesraind' 6)|)cr not ■ « ■ 

pennit eniployn?fiit^BFuhfrf^cn»fi5br pe^ pSf &^llcdp,tasb„asai^^ to%m... ., 

■ 3.5 ■'. ■ WAKR^TY'- . . ..•■•'■•■■ ••' 

3 5T- ' Tdic Conlractor warrants to the Owner md^c^tect tot^J^l^lSja^^efluipjgcnl 

Wished finder,th& Goiitffici' 

pWitted by the. ContracfWfiiffi^ts; the, 

cbnf(Wm'#irtere|infefn^^^^^ mdndjng. substjCutons not 
piop’^ly WiDved'and authorized, may be considered defective'. The'Contractor’s waiianty 
eteluiies remedy fer damage or dei^l occur^g ateSubs^al Cg™|e^pn,^^^ • 

Bt*-mo(lMratW'''aofe5fedutfedi-’h'y’thb'C6W«b|»^^^^ ... 

u^roper opc^biT?i}r-&dn»ar'C^e^'’aod ttaf'^S ct ibnSal'iisage. 


cJtpcTO, dr dtner.’&yiiDcncc’Wiiicflf^j^ inc*ypiujuy. ui.uic 4-uwiAvu.u.i.^ 

certamfy tibt any material used, or proposed to be used in the "VVorfci rnects the requirements of 
the Goijtract Documents. All such data shall be feinished at the Contractor's expense. T^..- 
pioYiaioji'siali nol require the Contractor to pay for periodic testing of different batches of the 
saihe matcri^ unless such testing is specifically required by the Contoct Do.c^nls^ tq bp. ,.. 
performed at the ContraetDr’s expense. 




3 5 3 If the Conhactor proposes to use a ihstenal which, while suitable fer the intended 

use deviates in any way from the detailed requirements of the Contract DopuipMts, foe. . 

Contractor shall inform the Architect in writing of the nature of such deviations at fofi iWClie 
material is submitted for approval, and shall request writtra appro^ of the dcy.ia.tiorr^^m t.he. 
requirements of thc.Co'ntiact Documents, in ac'cofdaiice v^lt the procedure set; forth in Mass. 
Gen. Laws Chapter 30, Section 391.-• 

354 In requesting approval of deviations or siibshtutions, the Contractor shall provide, 

upon request, evidence leading to a reasonable certainty that the proposed substitution or 
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deviatioa meets or exceeds the requirements set forth in Mass. Gen, Laws Chapter 30, Section 
39M(b). IL in the opiniori' of the Architect, the evidence presented by the Contractor docs not 
provide a suflpicient basis for such reasonable certainty, the Architect may reject sucLstibstimtian 
or deviation. 

3.5.5 

chatacterand ^ ..v-. 

mechanical and eJecd5ricaLcq3ij^'iiBchrhi5Yc'becn"^jcclcd tb have dcsien.i^,rela^iqn:- 




Project^ BS well as &r tfeir intrinsic mentSL TK&ArcKitect will not appmve as c^aj to materials 
specifiedyroposed substitutes whiefv WPj4?^.be . 

obtmsh^e, orothcmisc 'Ji -r t- 



Architect, furnish the substituted mawin^ m anycolor, ftosh, texture, or pattern which would 
haye.bc^ available fiumthc manufacturer originally specified, at no addhional.costto.the.-.v 
Owner. 

3,5.6 AiiV addifiohalcos^ br^^ylqEs p^da'n^^e.arjsing-i^trithestibstifuiiqn.ofatty;;. ., 

materia! Or any method fqV. tjffose hngiamly sjiccifieil spaU teho^c by the Cpn^ctor,, ,■ ‘ v 
notwithstandift'g ^^;nival bi- acccpfimcc qf'^ch . 5 ubs^tioiiby.thp. 0,vyn^,pt: the Architect;.'. r-; '-:•. .; 
unless such substimBon Wksf^i^cW'thVtVnftcnrtgu^Mt or {feqtiott of the.Ljvv^ r;, -.'-•■’. 

Architect. ■'*’ . _ — -. ..■ . • .•■'• w.''-.' 


■ 

3.5.7 Thie w^aHty firbyitJed' ih tin's p”^gi:ap^.^.5,^H,be iii..additiqjt to ai?d .jiotm;.-,f; .-. 

limitafibn ofi any otlicf'wffiimfy required by the' Cqiitr^ Pocu^ents.qrnthcrvyise,pipserib.cd:.b,yt'- '• • v • r. • 
law. 






3.5.8 The ContractdrslMhihcure and^dcji)^.^ .thc.,Arcbitqct, no latgrthha-the'date--'- 

clairned by the Contiacitcit as the date' D^Subs^fig|,fcopgj}it(:io^ .aU spccjal lyarRjjifjeS required • 
by the Contract Doah^nts.'-^eiivi^. by ^.c C^jnWptDrs}^ cqn^ijtutq dip,Gpijtraetor's.-' •• ••- r/i. 
guarantee to the Owo'ertfet the wai^fesjri^n be pqr^3nnc:d.iil.acpprdancc with. their tciins'.and^‘-t. .r.L 

conditions- " ' ... . 


3.6 




3.6.1 The Cbhtiractof sKall pay saldt, consumer, use and similar taicps ibr the Work or?'.' 

Jliottions .tbercof provided by the Contractor which arc legally enacted when bids arc received or 
negotiations concluded, whe^er or ij.qt y^ c|rcctiye or, mt^cly schcdqlcd to go into eflect; . ' 


'51; ^ 

’ 'IC-' 


3.7 


PEEMIT^^‘F£ES‘i;«^y Ndili'^S 


3.7.1 Unlc^ o^erwisc provided jn ihc.Contra^ctpqcumcritS} the Gontractor shall sccurS 

and pay for the building penirut and other permits and governmental fees, licenses and ■ 
inspections necessary for proper execution and completion of the Work which are customarily 
secured after cxeanjtion of the Contract and which am legally required 'when bids are received' or 


I /-T.*, « 

.'*7" . ■ 


I i 
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ntgotiations concluded.' Nolwithstanding the foregoing, the Town hereby waives the fee for the ' . 

T Dwn's bu ilding permit for the Project. 

3.7.2 The Contractor shall comply with and give notices required by, laws, ordinances, 

rules, regulations and lawiiil orders of public authorities bearing on performance of the Work. 

j "7 2 It is not the Contractor’s responsibility to ascertain that the Contract Documents 

are in accordance with applicable laws', stkttitcs, ordinances, buildjng cod«; and rules and 
regulations. However, if the Contractor observ're that" portions o f the Contrart Docuraedts are at 
variance diimewith, the Contractor shall promptly notify the Architect and Owner in writing, and 
necessary changes- shall be accomplished by appropriate Mbdificatiott. 

2 y 4 If the'Co'htraetoir perfbrrns Work knowing it to te contrary iff laws, statutes, 

oidiijances, biiildiii^ CbdeVand mid ahif rc^latidns -withoufmeh notice to Arcfoltct an^ _ 

Owner, the CdnJmttor shall assum'c fiiH re^hdibility for siich'liV'o'ik add shall bear' fhfe " “ 

attributHble"e6stS;‘^ = • • • .. 

3.8 ALLOWANCES 

3.8.1-3.8^ OMITTED. 

3.9 SUPERINTENDENCE ' .r.- 

»• V ’ ■ 

3 71,5 Contractor shall employ a cornpetmt snpcrintendcrit; accepUblc to fheOwn^, 

aiidfncccssaiyasBistojts who shall-bein attendance at the Project-site foil tuned^g^thc progress 
oftheWorkunitil the date of Substantial Cfotnpktibai-and'fop suqk'dt^tioMi .time ^ 

the .Architect roay.detcraiine lobe necessary fdf the expeditious 'co^IeriDit ofthif fek' The 
superintendertt‘shall be licensed to acl as superintendent in aiccbrdance with: all'ipplitablc' laws for 
piojdte.of ibis type. The Contractor shall remoYe the superintendent if requested to cfo so in 
writing by the Owner, and shall prncqitly replace him With a coi^eiebi peribn' tfeaisoha'bly '. 
Hcccptabic to the O-wner. The superinteride'nt shall-represent the Coiitractdq'ahd TOmWu'mcations ' ' 
given to the superintendent shall be as binding as if grien to the Contractor. 

3.9.2 Ibe Contractor shall retain a competcnfRcgistcred Proftsaonal Engin^’or 
Registered Land Surveyor, acceptable to' the Architect, who' shall establish the exterior lines Snd 
required elevations of all buildings and structures to be erected on the site and shall establish 
sufficieaflmes and ^dcs for the construction of associated Work such as, but not limited to, 
roads,-utiKtics and site'grading. The Engineer or Land Surveyor shall certify as to the actual 
location of the cohstnreted facilities in relation to property Ibes. building lincs.' eascments, and 
other restrictive boundaries. 

3 . 9.3 The Contractor shall establish the building grades, lines, levels; cobmn, wall and 
partition lines required by the -various Subcontractors in laying out their Work. 

3.9.4 The Contractor shaU coordinate and supervise the Work perfonned by 
Su^ntractors to the end that the Work is carried out without conflict between trades and so that 
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no trade, at any time, causes delay to thejcncral progress of the Work. If such delays occur, the 
Owner may deduct anticipated liquidati^-dainagcs frpjn the Progress Payment?,to the 
Contractor: The Contractor and all Subcontraclors shalUt all times afford, e^b tradq, any .. 
separate contractor, or the Owner, every reasonable opportunity for the installation of Work and 

the storage of materials. . ‘ 


CONTRACTOR'S CONSTRIICTION SCHEDULES 


3.1Q 

3 10 1 4316 CojitractW^shaW P”=PF®. submit to lie 4rchiteht. a prqgrpsg schedule,.arid - 

shall coinply with suciVeicdiic,;^::dcs|pbc^ in Subparagrapfe.8.,^^^ . •' 

3.11 ' DOOilMEl^TS AND SAMPLES. AT i;HE;SiT^ ^ 

3 111 The Cpi^ctof shall maintain at the s.tte for. lie QwaeifOne,jeco^d,-gGpy p|ithd 

Drawings, SpecilScatioisr^^ig^ cLp^e Ordprs.and ,ptha hlpdififiatipn?, k:g9dd;pr^r;|n4.;. 

mmW cuir^iy 

- approved Rhop Drawmk’Pradud Data, Sarnples and riijiilHrraquffed submittals These shallhe 
avmlable to the Ardutect and shaU be delivered to the Architect for sUbmittal to the Owncr upon 
completion of the Work. 


3.12 


SHOP DRAWINGS, PRODUCT DATA AND SAMPLES 


3 12,1 Shop Drawings are drawings, diagrams, schedules and other ddta sp'daiaRy 

ja-cp'ared for the Work by the Contractor or.a Suhcontxactor Sub-subcontractor, mamifecturer, 
suonKer-ordjstributor to illustiate som^^^pition of-thc Work- ■- ' •• '■■■ ■' 


■3 12 2- ’■ ^rnductDia.areffl^ftatipns,.standard whe4ules,-perfdrm3ncc v. ..v 

.instructions, brochun^.d^^’s,Md_tojh^<infbiOTHtiDn -furnished by^thc^ntiactoirto.aBustmtc..-- 

materials or equipnacntfonspinB portion of.the .work. ‘ --v-. 

3 12.3 Sarnples are physic^ exainples,;wHDh;iIluEtiate matenalsj-equiptncnt or- ' f • "i- 

worlonanship.and estailish stan.d^ds, hy which the Work-will be judgei.-... •% ; ■; ' •••.■: .i ■ 


3.12 4 Shop Drawings, Product Data, Samples and similar submittals are not Contract . 

Documents. The phrposc of j^ir submittal is.tpr depwnslrate fer those:-portions, of thtB^difc-fd^ 
which submitfajs am i^l^3:ip‘;¥;ay the Cohtjnctorproposes to confbimtb. the-mfoimaDon:-■•- 
given and the design conc^t .gxpitsscd in the- Contract Documents. Rewew by-the- ArehitectuS 
subject to the limitetibns.'o.f th3s PmagrapK3.] 2 and.Paiagraph 42. ,• tc: ^= v.'- -f -rs:’ uw ^ 

*' . I • * - • » Vt*‘ 

3 12 5 The Contri^pii.sh^VcvicW,- approve andiSubmit to the. Architect SfiDp-DTaiyiligs,, 

Product Data Samples and similar submittals required by the Contract Documents with. 
reasonable promptness, in accordance with the Contractor’s progress schedule approved by the. 
Architect and in such sequence as,Lo cause no delay in the Work or-in the. actrvitics-of the Owner 
or of separate contractors. Submittals made by the ,Contractor.which-arc not required by the 
Contract Documents maybe returned without action. 
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3.12.6 • ■■ ■ ■ "‘TBe-Contractor shal.l.perfdnii.no portion of the Work requiring submhtai ^nd ' '•' 

review of Shop Drawings, Product Data, Samples or similar suhrnittals uhtU the respective 
submittal has been reviewed by the Architect, Such Work shall he in accordance with reviewed 
and approved submitfals. 


3 _ J 2.7 By approving and submitting Shop Drawings, Product Data, Samples, and similar 

submittals, the Contractor thereby jeprcsc.ntSithat.the Contractor has determined and verified all 
dimensions, qumtjties, field dimepsions, .relations to £xi^ing.iyork, coordination.with work to be 
installed later, coordination withiinfilinnatjon on previously accepted Shop. Drawings, Product 
"Data, Samples, or similar subnuttals and verification of compliance with all the requireinents of 
■the Contract Documents.' .accj^cy.of all ^qh ^opnatipikls the responsibility of the 

Contractor. In rcviewmg.Shop.DraWJngs^.lPrqduct Dat^_ Saniplcs,.and similar submittals the 
Architect sh^l ^!^iitlcd.ti) rclyupon the Contra^d s representation that such inform.ation is 
correct and accuiUtc. . . ,. ■ . ■ “ . ' . ‘ 


3,1218 • ■ t&e Cq^fctor.^haifnqt^t^ tplieved qf r“ponKi1jn.ity for deyiatiops fioxu;. 

requirements of ^e Contraii EJocuments by the /kchherf’s review qf.Slipp DrawmgSi iProdtirt 
Data, Samples orsimilar submittals unless die Contractor has specifically infomied the Architect 
in writing of such deviation at the time of submittal and the- Architect has given Wirlf^ approval 
to the' spccigc deviation. TheContractor shall not be relieved of responsibility fbr errerrs or 
ondEsion^ in ShDp.I>rawmgs, Product D^a, Sample? nr.s.^l^.submittajq b.y the Architect’s 
review thereof. ’ . . .." , ... -i'’- .■ 


3.12. ? « ' "life' Cdnfraqlp.r diretit.specifiu alto^PP, -.^.writing or on resubmhted Shop 

Drawings, Product i^qnested 

by the Architc^^n ^£mom 'EhqVimtice h^s been given,, the Architectls 

rcvicwtof a rtspbiaiiedJ'fipp/Drai^g, fe,^_pt.:pate,.ShmiJlq,'.p submittal shall not 

constitSte accepl^e of ^y efi^^-ndt reflli^bd on theprior.subndtt^ 


3 . 12 . 1 D Infbrn^tibnai.^Wittais ujpon.whiqhthci^^^^^ not expectedto take 

responsible action may be m identified m the Contract DoemnEmts. 


3.12.11 When professional certification of performance criteria o f materials, systems or 
equipment is required by the Contract Doci^cnts, the Owner shall be entitled to rely upon such 
-certifications, and neither'th^'dwricr nor the Architect shaU be expected to rnake any 
independenL examination with respect thereto. 

3.12.12 The Architect will not check dimensions or quantities on any Shop Drawings and 
will not assume any responsibility for any errors in dimensions or quantities on Shop Drawings. 


3.13 USE OF SITE. 

3.13.1 The right of possession of the premises and the improvements made thereon by 

the Contractor shall remain at all times in the‘Owner, The Contractor’s right to entry and use 
thereof arises solely from the permission granted by the Owner under the Contract Documents. 
The Contractor shall confine the Contractor’s apparatus, the storage of materials and the 
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opcratjans of the Contactor's workers to limits indicated by law, ordinances, the Contract 
Documfents and pannits and/or directions of the Architect, and. shall not mirrasonably encumber 
the premises with the Contractor's materials: 'Tite Owner sjiall hofbe!'liable to the-Coht^Ao^,^ _ 
the Subcontractors, their employees or anyone; elsb With reispcct ttf the co'ndiliohs of the pr^rniscs, ‘ 
except only for a condition caused directly ahd sokly'-by thli'negljg'ehce'.ofthc'Owti'CT. 

3.14 CUTTING AND fATCHIMO . 

3.14.1 The Contactor and its Subcoiitactors shaU be'rc^ohsjBie ToVemiti^^;& 

patching required to coriiplctc the l^drk dr to' liialce its'pafts irt ii)i^th^^n5pcHy, ah to' 
performed in acc'bfdance with the requircmeiilS’BftKe Cdii&ifct |[^ciifffrat|.5^ ^ ‘ 

3.14.2 The Contactor^ll nBt daihagc'di' t^dnnger a poitjob of the Wdij; o f fMiy Si' , 

p^lly coihipktHd ronsfihttidhbf ffle Ovmcr^H^WS cohfector^^diffi^^^ 

otherwise altering •sudi coxEtmctSdii bYhy efdayaidrL TKc Goiitactofsb^l nor cutk^^ oth^&i^ v 
alter sucbjconstroction by the Owner or a separate-contractor excqit with written consent of the 

Owner and of such separate contactor; such cops ent shall not b^unrcasorjahlywi^eld. The ' 

Contactor shall not uiffeasodalily Witii'bld hri^ ihe' Oy/to' or a s^i^iitc -c^^'etbf 

Contactor^ conMnt 'to cuttag of othefwise’iiicringtiic Work. • ’ ’ ’ ’ 

3.1 S CLEANING UP 

3 15 1 Xhe Contachir daily sh^il fceep the preiriis^ and sunoiinding area' hiie fro tri 

accumulation of waste mstcriak or rubbish caused by operations under the Contact. At 


Immediately prior'tij'tlie'Aicilitect's .Siih^tlirG^Icrioih' tlc'.G^ ... 

completely cleari the pteduses^ GoncfefcT^ ceiimic s^c^s.s^l bo 

Rjcsilicnt covering? shal be'cleafied.y'^cd tod'bSffei" , 

S ash, hxturcs and equipment shall be thoiou^iy cf&anbi Steifts, ^pots, dust; intarks ^d smears 
shah be removed firora ail surfeccs. Hardware and all metal smr&ce’s shall bp clrancd , . 

polished. GlasK and pUstic siiriaces %ll be tHordt^y 

ckajiersv All damaged, broken or scratched gTa'SS-Sfp’Sstk'sBkll be rcpdaccd'ljy'the Contactor’at'' 
the Contractor's expense. ' . xV- 

3.15.2 If the Conliac’for feilstb clcariujiias ^oVided in Iftc Contract &ocuincnts, the"'' 
Owner may do so and the cost thereof shall be'-Shar|cd f'6 the'Cdhiractpr. 

3.15.3 ThcpioYisjon5ofparagraphs3:1,5.1 and3,I5.2shaUappIycqualIy tqzdl 

subcontractors* at the project insbf^ as each suBdonttactor s work is concerned. ^ ^ ^ 

3.16 access TO WORK .. , 

3.16.1 The Contractor shah provide the Owrio- and Architect access to the work in 

preparation and progress wherever locat'cft ... 
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3.17 royalties AND PATEMJS • • . ■ - 

3 17 1 The Contractor siiail pay all royalrits and license fees. The Contractor shaiK-, - . 

defend suits or claims-for infiiitgement ofpatent rights and shaU hold the Owner and A^hrtect 
harmless from loss on account thereof; but shall not be responsible for such defcKcpt.Ioss when 
a particular design, process or product of a particular manufacturer or manufacturers is.requircd 
bYthe Contract Documents, However, if the Con^.actorhKS r-eason to bcltove tM thexrauirad 
design, piocfc^ orprdduct'is an inffmgeiiicht o'f a paterit, the Contractor shall be responsible for 
such loss unless such information is promptly fhniished to the Architect. 

3.18 INDEMNIFICATION 

3 1 g j Xo the fullest extent pennitfe'd by law, tlic Contractor shall inJemm:^ and hold 

harinlcBS the Owner, Architect, Architect's consultants, and agentsrand cmployecs.o^pny,.pf ifeem 
ftoii-andTagamst claims, damages, losses and expense, includingbut not limited to attorneys 
fees; Arising but of or resulting.from ,JV V, 



3 18 sh^i.not be limitfed by'alftnitatioji'cfn the^aiinbuntbi type of damages, comp ensatson, or 
bcncfits'payabk by or for the Contractor or a Subcontractor under,wor^ej^Lpr.vyorlanen,'^ 
corhpensation acts, disability bcnerit'adts.'ofbth^-'diripioyce benefit acts. ’ . 

3 18 3 The dhligatiansoffee CbnifadtofijniiEr’^s'Fafa^hEiS 

liability of the Aichifect, the Arcfetcct’s co&ulti&ts^digei^^&a ^k^s.;g^y|rT*^ 

arising out of(1) the pmpamtibn ofina^;'fjiuwm%bpkioEs; i^o^, ^ , 

designs or Specifications, or (2) directions or instructiOHs given by the Architect, the Aithitcct s 

consultants; and agents or employees, of any of them. 


3.19 COVENANT NOT TO SEE - 

3 p 1 In consideration of the Gdntxactor's unS^aking to indeittfaify ani hold l^rprlcss 

thc-^•chitcct, the Architect’s consultants M’d agentsbr en^loyces of any of in' acchr'd ance 

with Paragraph 3.18, agree that the Architect will not bfing any civil suit, aefibri or other 
proceeding to law, equity or arbitration agamst the Contractor, or the office^, employees, agents 
nnd servants of the Contractor, for or oh account of any adtion which the'Architect iray have 
arising out ofor in any manner connected with the 'Worlt, except to enforce the provisions of 
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Paragrajjh 3.18-and this Paragraph 3. ] 9; and the Contractor, or any successor, assign or subrogee 
of the Cpntisctor, agrees not to bring any civil suit, action or olber.procec^ing in ]a>v, cquit.;^ or 
arbitr^ion against the Architect, or the officers, employees, agents' servants of the Architect, 
for the enfarceroent of any action w^ich the Contractor may Jravc arising put of pr in any jnanner 
connected with the Wbrli, , . • j • 


3:20 


■R£;Ct>iRD I 3 EPlVG'R£'QlJlRfeWE>!TS 


3.20.1 ‘The GbnlSdbf s^^Vcbrnply with all applicable re4ii^e.pi,ent's 'pf Mara. Gen. La^s.. 

Chapter30, Sc'ctio'ti'ilW.'' . .-j. j 

ARTICLE 4 . • . 


4.1 


■7\p^,is7:^-nGH pp Tiffi . 

" ■ ■■ . . 




t'i'- 


ii,';’•'.-'.r.v.Ci 



4.1.1 .. 

lawMlypracHcmg-Mciu^^i .. , . 

the Contract Docifirimis" as! if siri^l^ ^ jiujnbef! The term ftrt!- ipeans the Architcci or. 

the Architect’s autferi^d repre.ifqp^'^^' • ■ . • • 


4.1.2 
the Coittract 



thn Owner. Contiador’ ^.Architect ‘ Consent' snail not be- q 

incomsistent herewith, the rights .and responsibilities'of the Arahiicct shall-bc governed by the ' 
Owner/Architect A-gree^ent,,for the Project. • „• ..' •' 

In ^'asp oifeimmaSon of einployrpehi; ofithe. !^ehjIecti-thp.b.ViajET Eh^I,app.p«rt-.aib 


4.1.3 


aichit'cct who se tKe'Cbfl'tra^ ■pbciiinentp sl^l ,thaf f ffia ft.irora.architecir. 

4.2 ARCHiftSi^’S’■. ••■ 


4.2 1 The Anrhhcct wiIl.pro.Yidc adnt}ijii?.4BhW of tboiflonliact M desq-ijsdifo . 

Contract D'ocufotn^g^'^c'ArcjfoTJcrwiE, adyjsc’md^^nsu]tj;e^^^ 

have authority to|ct 3 ri;b|^ 1 ?af|||C^^ [ 9 'u'' ■ 

Oocumcnis, unl^l^offilrwJ^^moH^fitd fey written in^&nfm accordance.yrith offi^^ 

of the ContracL > . ■ f.r. • ’■■. *.t. 

4.2.2 The Architect will visit the site at btervals appropriate to the stage of coiistspiction 

to become generally familiar with the progress and quality of the completed Woric and to 
dcteindnc iii geir^-if foe ffic.^^orhi whptn 

coitqiletcd, will fc’m|ccpj;dpic^,l^ tficGonlrad ^e,.^hitcct.. 3 yi’l{ visit-.foie.sitti 

at least once per -sYcm din^ periodsipf active, cqnsfnipjypn. "f he. Archilcct will not bc.rG,guircd :; 
to make exhaustiye or copriiinops ohrsite mspcctions to cbeck.qualitypr quantity of the Work.. 
On the basis of on-^sitc ob^rvatipiis 'ai an architect, the Architect wiU keep the .Owner. .informed 


Consolidated General Conditions - Page 16 
(Rev. iZ/B/O-l) . 






. of progress of tfic Work, and will endeavor to.guard, the Owner against defects and deficiencies 
in the Work. 

4 _ 2.3 The Architect will not have conttbl over or charge of and wiU not be responsible 

for construction means, methods, techniques, sequences or^prpccdures, of for safety piecautions 
and programs in connection wrth'the Worl^ since these'arc'splcly the Contractor’^ respor^ibUity 
as provided iii’Paragraph'3,3;"Thc Arahit^t wi.ll not hi respqnsiBle for-the.CbntrapbfJs feilurc.. _ 
to carry out the WorKin’kibrd^cc with thc;Contract l3qbii&nbv.7h®Archifoct^^^ . _. 

responsible far '^s’ordniissioife oTthc &ftCrtidbr; SubcdhtiibtoTS.-br their agent^or ernployccs, 
or of any other persons performing portions of the Work. 

4.Z4 CoihihuMcfltjons;F3cilitatmg Cpntrarrt Adinmisbafeh E^c^t as oberwjse 

provided in the Gasb-act.lBohibmtsb’hwhcri'&ectbDmimiiica^^^ have l^en^^^eaally , 



Architect. Conmn»ii.^tj°^ bid'withshbebntedtorp^pa^OTdi'^p|ja^.jgen^^^ shall 
through the Cb'^acrtbf''althoiiigih'the CitTOCr’'bid Pfojd’cf j^Stafer'iha^ have Sirect 
coihmuiucations' with subcontractors and suppliers intended to facilitate or expedite cortstructioh. 
Coinmiimcations by arid with separate contractors shall be thpugh the Owner. 

As to any written' bdniribnjtatidi&'feWieEri Wb of fH'f thteco^^^ Owntf,'ibchito-ct, anji 

Contractor, a Eo'ncti&cnt'cdpyEEall &'sentin the'third. ' _ .■ '■ ■.i' . .. . . . v. • 

4»2:5/^ '-Tije’A:rchitccrvKll KaVt'aii'flidritx lb rfejept-.Wqi^ wHch* dc^s iiot to'&b 





require addjtiohal-iiisjj^tibn'or iehrogbf the Woi-khi'acc^drabe wiih Siil^'fe^^h.s 13.“5^1 arid, 
13 . 53 h')fvh'ethrir o^'-h6tst’ah Workis fabri’catcdi-'iriEtailcd of&f^letcd.'''tio^(^erj pest^ 
authoiiy ofthfAShhite^ n'or a'ti^kna 'made ifi gobd'feitii hithef to’ex^ise'dr ijoftb;eXercise 
such authority shall gi've rise to a'dut^ of fesp'diiiibjlrty’c^the'Aifehltcct'ttf fhc Contractor,' 
Subcontractors, material and equipment suppH^, their agents or ci^loy^, or other persons 

performuig poitidiis-Df theWorlfi''''' ' ' • ’ '' ‘ . ... \. 

42.6 la accordancc'withgenerally accepted standardr'ofprafesahrid piuctide 

.Architect will'rtVicwT'approvS,-' ahJ take' other appropriate actio'h lipori ite Cdnhricfpr’s' 
submittals'such as Shop Drawing^; Product' Dafa 'an'd Samples, for the puipbSb ofch&fcjng for 
confbiinance with the Contract Documents. The Architrat’s action -will be taken with reasonable 
promptness, while- allowing sufficieht time inthe Architect’s profossidnal judgihifnt to perinit 
adequate review, and in any event shall take no .Idngdr than the time perinitted by law. Review 
of such submittals is not conducted for the purpose df determining the accmacy and 
completeness of other details such as dimensions and quantifies, or for substahtiatuig instmetforis 
for installation or pcrfbirnancc of equipment or systems, all of which remain the responsibility o f 
the Contractor as required by thcGonfract Documents. The Architect’s review of the 
Contractor’s submittals shall notrelieve the Contractor of obligations set forth in Paragraphs 3.3. 
3.5 and 3.12. The Architect’s review shall not constitute apprcrval of safety prcxautions or, 
unless otherwise specificallystatcdby the Architect, of any construction means, methods, 
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techniques, sequences or procedures. The Architect’s action with respect to any specific item 
shall not indic^.? approval of an assembly of whjeh the iteni is a compoi^ut. . ..., , 

^27 Tlje Architect will prepare Change Orders and Construction Change Directives, 

and may authorize minor changes in the Work as provided in Paragraph 7.4. 

, 4 2 g The Archilcpt will conduct rnspeettons to toe date or datp.s of. . ^ . .... 

Substantial Complctioa the date faf cqmp.lctio’fi,^^iiJmcbi;Yc 

for the Owner’s review arid rtcords written wanr^Ups tlDCun^^ts.ic^q,i;M by.,(he.^..., 

Contract and asie^dWed lly’ fte-Coi^^r. .Pertifij^^to :for.,P>y^cnt .rifton.,-, ., 

compliance with tiic fequffemcntsof the ContrarfDqcu^nts.- ... 

4 2 9 if the Owner and Architect agrpe .in witoig,’ to,c ^chitoct yv^^.projdde^pm . 

mora piojectWrase^t’i|,?;to .? 

The duties responsibiiiii« aiid'liniitelibns.of.as^Hidjity bfsuch^prpiectr^r^e^toti^cs shall i>Cj,as 
set fotth in’ an cxhihit;g^ 

so ijicoipbrated, the dfife'es/i'^}j|sifeut.ips, and . ■ 

reprcsetitalhies slm'U 'iM is set fqrtli m the edifion of AlA document B35? ..currenhas, of.tbc;,date. . 

ofthc Agrebincut. ..••••.• 

4 2.10 The Architect wfli interpret and decide mattets concerting performance under and 

requirements of the Contract Documents on wiittep requert of either, the Q^^^er .or .Contractor.,. 
The Architect’s respbhsc to ^cifrequests will be made with i;«SBn 4 hl.e prop^tnes$ nt^. witlw 
any time limits agreed upon. The Architect may. as toe Architect judges desurabk, issue 
additlorral drawings or mstructions Mca^g in ^atet dpteil tlje .cgnstiuctidiinr deygn.pf.^e 
varions-partB of WoSqt.siip^’ta'i?^ ^ in^ptffii^,3m^)f.hc.ei^ctcd l^.%;d,prdcrpz,Qthcfe-. 
notice to the Contactor, anil pjimdfid’sach <^wmg.s onxn^,c^ns are.rcasgpalfly-cqp^jsfciitcr., 
with- the pTcyiquidy,dxistjng^i^^;i:fop?m)en^ 

such addhicrdal drawings or ii^stmctiqrrs withouTadclitiopJ cpst or .extetsion of the .Contract • •.<•.■,.• 
Time. If the ConSctoTcjmniS additional Mst or time on account of sucir,aqd;tipnal rhap/ings or 

instructions, the Conixac^rr shall give the notice proVidcd-in SubparsgrHph.4;3.7. - 

, »’ ^ , • *’7'it*.' . •/'t**''’' 

2^2 j Inteiprcf^ions decisions of the'Architect tvxII hs consistect^Nyith the intent^of 

and reasorably tnfcrabk from the Contract Documents and will be in writbg or in the form of 
drawings. When mj^king su:^ i|i)^r:Et^qn5 .and decisions, fltc .^q^iitpc^ ywUenrkaypr to 
secure feithful perftri^e'By ^ Contractor, \yi,|,|pt.s!mw.partiah to.either and. > 

will not be- liable for result's of interpretations or decisions so. rendered ip goq.difoito.- • ■ 

. r.' ' ’* ■ . -t ^ f ^ . 

4.2.12 The ^chitect^.s .^cisiqus on .matters relating to aesthetic effect will final if uc-' 

consistent with the intent expresred in the Contract Documents. , 


4.3 


CLAIMS AND.DJf.jPUTES 


4 3 1 Defiailioa A Claim is a dem^d or assertion by one of the parties sccJdUg, as a 

matter of right,.adjustment or intciprctation of Contract tcims., payment of money, ext.ension.of- 
time or other relief with respect to. the terms o f the Contract, The term “Claim” includes Ghaiigc 
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Order requests by the Contractor as welT.as other disputes and mattere Jii question between the- 
Owner Contractor arising out of or relating-to the Contract. Claims must be made by written 
notice. The respoiuiibiHty to substantiate Claims- shall rest with the party making the Claim. 

43 2 D'ccisfcn of Architect Clairosansingpriortofinai payment or the earKw 

termination of thc'Gbntract shall be referred mitially to-the'Architect for artion as provided m 
Pataeraph 4.4. Action by the Architect, as provided irt Paragraph 4.4, be rcqhired ^ a ^ 
condition precedent to arbitration of a Glairri between the-Contractor and Owner as to ah such 

matters Jsmtp'fibHothedate-firialpayxrierrt^ Abtioii by the ^chitect m respo^ 

Claim shall notbe’h coriditibn precedent to arbitration «i the event (1) the position of .^chtfecl js 
vacant- (21 the Architect has failed to take action as reqnrredundcr Subpara^ph4 4.1 wrthm 15 
days aftCT the Clainris made; (3) the-Architect has failed to take action reiyincd under 
SuWaeraoli44-4 withm-30 days after the Claim is made, unless the Aictoect has notified 
pa^ i^^ting of the rfcSsons.why-action could ndtbefakefi wj^30 days, andof ffie date by 
which'actioriiWiHibe f^-^^or (4) the Claira'ieiateE tb a rricchanre’s lien. 

• ’ ' * . * • . . 
4.3.3 Time 3£iaii.ts oh Claim. Clainis hy either pixty must fid mdc withm 35-days after 

Dccuircnce of thdiVcrit^giving‘rise tb such-C]a.iift"or-mthin35 days 'after the efaun^ fest 
itooghia^s the copditibfe^vrng-'risli-to theCUw wiicheVCT i^Jater. Gbito must be mde by 
writtcnmbtic& Any'ch^ge oradditidn to apreViyusly made Clarm shall be made by trinely 
■writteri notice in accordance with this Subparagraph4.3,3^ 


. 42 Contipuing Contract pErfbrmancc. Pending fiftal resolution bf a Claim including 

■arbicra'^on, unless o^erwiscragreed in writing the. Go-rilrartor shall proceed diligdntly -with. ^ 
paftfini^cc of the Contract and the Owiier shall coatbue to make payments m accordance with. 

the Contract Doeuments-. 

*■ > » . 

433 V/aiver of Claimsi Final pEyroent. The maldng of final payment shall constitute 

a waiver of Cldims by the Owner except those arising fionc 

. 1 liens, Ckirns, security bteresls or encumbrances arisbg out of the 

Contract and unsettled; 

.2 failureof the Workto comply with the requirements of the Contract 

..Documciits; or 

? 

3 terms of special warranties required by the Contract Documents, 

Any Claim which has not been waived in accordance with this Subparagraph shall be deemed to 
have accrued upon discovery by the Owner of the condition or breach upoit which such Claim is 
based, for the purpose of any applicable statute of limitation. 


4 3,6 Claims for Differing Subsurface or Latent Physical Conditions. If, during the 

nroEress of the Work, the Contractor or the Owner discovers that the actual subsurface or latent 
nhvsical conditions encountered at the site differ substantially or materially from those shown oh 
the plans or indicated b the Contract Documents, either the Contractor or the Owner may request 
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an equitable adjustment in the Contract Sum applying to ’Work affected by the differing she 
conditions. A request for such art adjustment shajil be in wrilmg aAd shah b,c deliver^ hy the . 
party making such claim to the other p^y as soon ^s possible affer such conditip,as are 
disccrveicd. Upon receipt of ^ch a claim.' ftpm'a Contrartor. or.upon its own initiat)ve,-.^c.., 
Owncrshail make an investigation of such physical conditions, and, if they difiTtr substantially of 
materially fiom those shown on the planS. or-indicated in ,thc Coritract Documents or frpm thp« 
ordinarily encountered an(^ generally recogiiizcd as inherent .in Work of the character, provided.- • 
for inthc plans and-ContfactDocurrients arid arc of.such a nature ^.to causc-.an ingicasc or ., 
decrease in the cost of pe^.nnancc of the Worjf.pr-.a ch^ngeJin tb.p..cpnstructipn mctltods ^ 

required for the perfi^ance of the Wq^ results in .an i:Dcreflffi.o,r cte.cxc3s,ejgtthe,.cp^t^|,y, 

the Work, the P-ynpr smU make ^ editable adjusta^t in.thp Contract Surri and'the.Contjc^J=;rf- 
shall be modiiied in writing accordingly, . .--it 


4J.6.1 Should conditions cncppntcri^below.thc surface of ^ gpptmdjTcquhpdhat i..*. 

footings, fbundntiqns or other parts of the,buildin.g or olier.£ti:uctin^,be;ra^ed, ;|QWfijfc(J[.sr!- 
changed, or if additional d^'th o'f excavation lwiDjW;_thc,ic.ycfev^q\yn 72 nth^pTawingR 3 B;rpqbii^ 
b order to'provide proper bearing for the building or other structure or for any pcrmHucnt 
utilities on {he site orfcr permanent grading q.r ptjicrpcrm^nt site ,work.-.any change hi the;' 
amount of exesvation,- dewafering, sheering,.p^tection, rock cxcaVatiou,.backfill, concrete or -‘ - 
other struciural worl^ or any other work pciqianently i(ic.oiporate.d in..the.buildmg shall b,c. 
considered a change in the Work, and the Contract. jSuin shall be adjusted, as provided in this 
Article, provided that the Work has been ordered in writing-as provi.dcd in 7. LI.- 


4,3.7 Clair^ j^r Additional Cost or Timp. Ifthc Contiacfopchnns that any acts .on-. 

omissions of the Ownor or the Arefait^t^ m9luiiijig-any-hi5tfuctiDns-.orDrdcrs;.v/hicthciroiE(di • 
written; by iSrawings, .or otherwise, involve (jxtia cost of time, and the Contractor has not- . 
received a written acknowledgment by the Owner or Architect that extra payment wiU.bc-.-niaQe----', -- 
or time extended on account thereof, the-Gonfiactor shall promptly so notify the Architect b 
writing of such Claim and shall not procerf with the Work'relating- toslich Claim-until the-'-- 
Contractor has received a further written ortfcr to proceed- except,.as provided b Paiigraph 10;3;- ‘ ‘ 
in the case of an enjcrgency afieetbg life orproperty. No Claim by the Contractor on account of 
such acts, omissions, instructions or orders sha.!!.he-valid unless the Contractor has so.notified 
the Architect before proceeding, and has received the'further written order, to proceedj 


4.3.7,1 OMITTED 

4J.7.2 - The Contractor shall have the burden of demonstrating the effect of the claimed 

' act or omission on the Conbatl Sura or GontfSefTime, and shall.fomisfi the Architect, with such 
documentation relatmg thereto as the Architect may reasonably require. In the case of a 
contbuing act or omission only one Claim is necessary. ■ ' " • 

■ -tu-v-.. 

4.3.7,3 Adverse weather conditions shall not be the basis for a Claim-for additional timb •’ 

or cost. 

4.3.8 Injury or Damage to Person or Property. Ifcitherparty to the Contract suffers 

injury or damage to person orproperty because □ fan act or omission of the otbef party,, of airy of-.r- 
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tht^lhcrp^rty’s employees or zg^ts, or of others-for who s. acts such ^y i. 

written notice of such injury or dafrdgcV whether of dot inrirred, shahb? gtveu to the o her p^y 

within a rckso^-ble tunij^not excefeaingZl.^days aft'drflhrt oh&e^e; T^e noticg 

sufficient detail to-eiiablc the other party to iiivcsh^atcthe ihatter. If a fo Additjoi^l co J 

ortitoc related to this'Gldiih is to be asserted, it shall bt filed as pro^d^ m Mbpara^^h 4.3^7. ^ 

4.4 review OF ChAiMS BY ARCHITECT ' ’ ' _ 

4 4 J The Aiohitcct shall taJee oiic or iriore of fKc foUb'wi’fl^'acfjoris ^vithm ten da^ Of ^ 

receipt of a-Claun: (1) defer any action with respect to allor any part of a Claiih’aiui request 

.. - . ii f _L_.. y^N frv T‘i»T^/^^■r -a fiir anv r^son whic! 



4 4 2 If a Claim is resolved by agreement of the p^cs,. tlto Amh'tfert will prepare or 

obtain, appropratc.-.ijpciirnehtatipn' iiidiratiiigtIteThrt5es'''a^crric£t to tffiTcMiutbk In the 

absence ffiereoT^e.CI»jni5i)^bc .treated as rtottdsblved. . " 



4.5 ARBITRATION . ■ , . . 

45 .] Gpptroversies Clpi^ Sftbjectto’Aibitratidn.- Any'-CIaiti dfising out of or ^ 

related to lhe CoWact, or'thehrpHoh.th^cof, except cKonsielatihg to.aesthetidbfed^ sTiuU bk 
settled by arbitratidn. Subject ^e.-fprcgoing provisfens ofpara’grriph4;4 and ffie-proWrioris of ■ 
Subparagraph 4 . 5 . 7 , Arbitration wiU be conducted in accordance' with the CohstnjctidrtTndiistry 
Arbitmtion Rules of the American Arbitration Association and judgment upon the'aw'ard 
rendered by the, j^bi.trator or ^Arbitrators may be entered in any Court haying jui'isdictiontbereof. 
In any such arbitration in which the arnoimt stated in the dcmaiid is $ 100,000 or.leSd, d angle 
arbitrator shall be appointed in accordance with the procedures set forth in the Ainerican ^ 
Arbitration Association Construction Industry Arbitration Rules. In any such arbitration in 
which the amount stated in the demand is in excess of$ 100 , 000 , a panel of three atoitrators shall 
be appointed in accordance with the procedures set forth in the American Arbitration Association 
Construction Industry Arbitration Rules. 
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I 


4.5.2- Rules For AjJ>itrat.iorL Thpparties-tuay a^c to any Hititratbn forum. IfunEblt * 

to agree, by defe^i^ fciWnshall Be the Ajbifxatipn;Assac@.t^pp.. If thp iicfttral.>, -.r:-;- ^ • 

arbitra£or(s) j^aje ipjminte^by thfe ArotricM. j^ilratjoja;^.s.pciatrop,;,U}c saji^ Asspciatbi^ sj)a}l. ■ <•• . 

aditrinjstcrthc^itraXion.ajid j'tsCjonsfni.ciipn lndiuiryinitiation SiiJcs^stjalIgbvern.aIJ aspects : •. 

of the proceeding ipcljidrngfhccrifprccnient of My award,, If the neuti;aIi.,arj5ifcratoi(j)is/arcnot-..v. • 
appointed by tHd jfecrj-can Arbitration Association, then the arbitrator(s) shall act as the 
adtninistrmtorofthc arbitratbn but the Constmetian Industry Arbitration Rules of the 
Association shall nonetheless govern all a^ccts of the proceeding, including the enforcement of 
anyatvard. Tljcar^biliationianel.sliaUhayBb.lo.fth'spp'Wprsanddutjes.conibrrcdrph.thc-.-'; ' 

Associationliuraulht tp s^,)^l^i, .• -fb ;• > .Si’. ;':--.'" • 


the parent, sppnsp or.^ld.of an cmp^p.jfp^'pRojyaet-.q^that party:- •. ■ 


4.5.2.Z 


engage- m 


ex parte coromunication TOth the ^iprator appointed b.y that party. , 


4.5.3 CohtractPcrfoiinai^BDuiingAibitra.t:ipn.-'JDming-arbitrationproc£;edittgs,thfc 
Owner and Contractor shall comply -vithSubparagraph 4.3.4. 

-'v *- 7- ■■ •, ■ ■■ ■- ■;'■■■■■ ■' •-- 

4.5.4 V^en a written decision of thtArchitect states that; thedeejsion is' final,-aiiy- = •' 

' demand for arbifratjon of the matter covered by sudtdecjskin must be-madB-Tvitlnilittvo'nihnths ' 
after substantial coropletioii of the project, as.dctcnaintd by the Architect in accordance with 
paragraph 9.8.^ he^f The firilinrc:.to,depemnd-aibitration within said-two-month pcrisd-will ' ' " 

result in the Archiect’s d^^ionbeppjmingifinal arid binding upon the Owner arid'thc ddntrRcfoft-^ 

» .... *• \ . ‘ ‘ 

■ y •* . • * ' 

4.5.;4.1 . A deiirand fbr. arbhratipn fi.l]^U.b!fc loade-withhl the tiniBliniits^e'’cjfied in ' '’ 

Subparagraph 4J.4, and ip no ,e,ycnt..Shan b^-fijaefo after the date whcri thS iristitfitioti of le'lal bit '' ■'. ' ' 

equitable procecdbgs based on such Claim would be barred by the applicable statute Sf- • = -• ' 

limitations. 

. - if. '• 

4.5.5 Qaims and Timely Assertion of Claims. Aparty who files a notice of demand for 


inadvertence or q:cj;is^l>lp-”-?Sl® 9 h°rivhcEi-^,j^laiEn has'matured, or bten acquired'siibse^-uShtly,’ 
the arbitrator or.arbitrat.ors may permit, auiendnient.-- ’ 

4.5.6 Judgipcigt.op..Einal Award. <-The award’rendered by the arbitrator of afbitrafors'* " 

shall be final, and judgme.nt may-be-entered upon it in accordance.with appltcible ISvi' .in ariy- ” ‘ " 

court having jurisdiction .thereof ' . . ’ ’ ’ ' 
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4.5,7 'KoWjt'hsttoding any provision contained m this Paragraph 4.5 or,elsewhere in ihif 

Contract Do^’in^ts;' the Owner reserves the Following rights in connectiosi with Claims and 
disputes berA'cai tlic' Owiier and the Contractor: 

.1 the right to institute legal action against the Contractor in any court of 
competent jurisdiction in lieu of demanding arbitration pnrsuantm this 
P^gi^h 4.5, in which case the dilute or dispaites which the subject 
dfiiich action shall be decided by-such court, arid not by arbitration; 


.2 the right to obtain, from-any court of competent jurisdiction a stay of any 

arbitration instituted by the Contractor^;proyided that thp application,ibr 
•• ■■ stich^tay is inhde before the appointment of the ncntral.a^bitratorin'such 
‘'afbfffiion, in which ease the dispute or which are'tlK. sutgect of 

' ■ -aitSi! aihitratiori'shall be decid'eri b'y sudi cSi&, add ridt by'arbitiiatiori' 

■ J"- ' the-light to require the CDnttactdf 'to'joinas a party in any dihitfation 

between the Owner and the Aithilect re]stD:^'fo'’thc Pdijeci; hi which case 
the Contractor agrees to be bound by the decision cf the ^bitrator or 
■’■JjSTlitMtofs’in’such'-arbitration. ... 


In ca^ the Owner elects to proceed in accordance with 45.7,1 or 4.5.7.2 a.iwye, the word 
“litigafiq^” shall be .dp^'dd td replace the word ‘'arbitration’* Wherever the latter word-appears in 
the Cbxitfactl^-cfini^t^.''-''- 


ARTICLE 5 


y., SUBCONTRACTORS 

5.1 DEHNmpNS 

■jS’.-.'-'-r. . ■ . • 

5.1.1 ..sAtSubcontractor' is a persoil or 'entity who hHs a direcfcojitract with.the Contfkctor' 

to perform'd portioiti)f-the; Work at the site. The tcrm “Subcoati^toT” is referred to throu|h^t 
the Contract Docirinents as' if singular in number a^ rapans a Subcofttractof or m autKoiizcd 
representative of theiSijhcontrBcttir.- The- tcixn "Shbeonttaetbr*' does not include a separate ‘ 
contractor or Sube'Shttaefors of a separate cohtractor. -— 

5.1JZ A Sub-subcontractor is a person or entity who has a direct or indirect contract 

with a Subcontractor to perFomi a portion oFthe Work at the site, The term **Sub-Bubcontractor’* 
is referred to throughout the Contract Documents as if singular in number and means a Sub- 
subcontractor or an authorized representative of the Sub-rirbcontractor. 

5.2 A'WARD OF SUBCONTRACTS AND OTHER CONTFACTS FOR PORTIONS' 

OF THE'WORK 


5 2.1 Unless otherwise stated in the Contract Documents or the bidding requirements, 

the Contractor, as soon as practicable after award of the Contract, shall furnish in writing to the 
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Owner through the Archjfbct Ihc names of persons or entities (including those who are to- fiimish 
materials or equipment fabricated to a design) proposed for each principal portion, 0 / the 

Work. Tli-/iTchitect will promptly the Contractor ip writing stating whcthcr.orjiot thc 

Owner or the Architect, 'after due investigation, has'rea'sonab'le objectibn to any suqh,ppppp,^., . 
person or entity. Failure of the Owner or Architect to reply promptly shall constitute notice of no 
reasonable objectioii.- 

5.2.2 The Contractor shall not contract wjtfi a prb}»scd person or entity,tq whom the 
Owner or Architect has made' r’rasonahle and.tiippjy objection. TAc Gontr^ptpr-^^ not be 
required to contract wifli ^ybne to whorti the Cohfractor has made reasonable objection, unless 

otherwise requirccL by law to, do so, . • ■ 

5 .2.3 If M?? Qt Architect has rte^n^lc objection to a person or.entjty proposed 

by the Contiaciori tire'C'tm^Plpr slUll prDpq;^ 'anbtfert to whom the Oryner qr ArcMect has no 
reasonable objectipre TheCp^trart aba^ bc^mq^cd or decreased Iby the^diff^encc in cost 
ocpasBnipl by such tdrajigb' aiiil ^'appropii^ Chmgc Order shall be issued.. However, no 
increase tn thc Contract Snip sh^Jl be allowed for such change unless the Contractor has acted 
promptly and rcspbiisivcly in submitting names as required. 

5.2.4 The Contractor shall not change a Subcontractor, person pr entity previously 
selected if the Owner or Architect inakes rcasonabie objection to such change. 

5 . 2.5 The j^roi o^'caci fijedSpl^DIitiact shall be .subrnitted to thq Owntr for its -t-'c.. • 
acceptance, which shall not fic unr^oaalbly withheld or delayed. The form of subcontract' shall:, 
be that set forth in Mass. Gen. Laws Chapter 149, Section 44r. Each Subcontract shall e:tpressly 
provide for the contingent assigomentrefatedto in Paragraph 5.4. 

5.3 SUBCONTRACrUAL RELATIONS 

5.3.1 By appropriate agreemcnl, written when: legally required for validity, the -• 

Contractor shall require each Subcontractor, to the extent of the Work to be performed by the 
Subcontractor, ^.be bq.nnd.tothe Conhrai^rby tqa^ .of the .Cpritract Doernnents-, and.to assbmc 
toward thd Contractor ^ the objigaiions and responsibilities wBich the Contractor, by.fHc'sc 
Documents, assumedtqy^jh.c Own^apd Architect, jrjcIudbg'Withoutliinifotioa'^^ 
obligations set forth Each SubequtraGt, agrconenL-shall preserve .and^'fotectl..') • 

the.rights of the Owner and Architect under the Contract Dociiinents with respect to thc'3^^ork■•tD.' 
be performed by the Subcontractor so that Subcontracting thereof will not prejudice such rights, 
and isball allow to the Subcontractor, unless spccjfit^y.jrpyided otherwise in thfSubcqhb&jt > 
agrecnient, the benefit of all riglits, remedies and rcdrpss agaiuist the Contractor that the • • ■"t 
Contractor, by the Contract Dpeiunents, has ag^st the Owner. 'Where appropriate, the - 
Contractor shall requirc cach Sut«:o jitiractor to cn.tcr foto similar agreements'With Sub^ 
subcontractors. The Contractor shall make avaihbic to each proposed Subcontractor, prior to the 
execution of the Subcontract agreement, copies of the Contract Documents to which the . 
Subcontractor will be bound, and' upon written request of the Su'bcontractor, identi5' to the 
Subcontractor tenns and conditions of the proposed Subcontract agreement which may be at 
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variance with the Contract-Docimieiits^: Subcaptracton .s^ll similarly, rMke copies of applicable 
portbns of such dotiffricrits ayailabic (6 their r^pe^vo, proposed Sul>-^bcontractDrs- 

5.4 CONTlkCEl^t ASSra^ENT OFSUBCdl^TI^ ’ , 


5 4 1 Each Subcontract agreement for a portion of the Work is assigned by the • 

Contractor to the Owi^.prov'idwtlii; , ■ • : 



is.p^ectiyepniy aSej te^Jiijs.tJpn of the Contract ,by the 
'^f to P.^y 

Shijtbiif^tagfeiniicntk,wlu(^ the.dvTOp^ pcccpts.by notifying., the 
SuhhtinWt^f a.wn^.g; ai?4'. 

assignmeitf K subject..tD.toejnpr.ng^s of surety if any,obligated 

tinder feiating to the GbfitiacL • . j 


6.1 


ARTICLE 6 - . ,. 

. . ?■*» ia.T:-,♦ - V 7 

. •. • I.y.- 

le-1:.' s IX! :-.3 ' 


•• '■■•■• coNsiTRuciiti^ Sf .! 

••■ ..• ” cq^trs ,.: 


■ii'i.'KJ '• 






■.■- ■ .ftiifrt; .vJr !?r-- 


6 1.1' The Owner reserves the ri^t td‘]pc^m' ^hsiliictlon of Dperaiibns reiafe'd feTt"c 

Projeqt. i 
pOTtlpiS,! 

ContiT^ identic^ Uti 

and warver of siibib^on. If the Contractor claims that delay or addition 
because ofsuchactipri lbythc Owner, the (Jbntoptbr shall n^fc .. 

elsewhrho m thE’ColiMtl'OociJm^s,■* •. •'- 



6.1.2- When separate contracts are atyaxded for diff 5 r.erit ^brti.oiy pf the Prpject.or pt^pr 

construction of operations on the site, the temp ^“Contractor'' in the'Contract Dbcinrieni^ iii each' 
case shall mean the Contractor who executes each roparatc Owner-Contractor Apecincnt.' 

6 .1,3 TBS' OWnef shall provide for coo'fcliridtiqri of the actiyiticsp.f the Owner’s own 

forces and'ofeadhseparate conhactor w^fhfc-wo^ of ^e'Cpntmctor, Who shkU epo^^te with 
them. The Contractor shrill paiticipafe'with other's^&iate edhtfaetdrs and the Owner iir 
reviewing their progress schedules when directed to do so. The Contractor shall make any 
revisions to the progress schedules and Contoct Sum deemed necessary after a joint review and 
mutual agreement. The progress schedules shall then constitute the schedules to be used by the 
Contractor, sqjarate contractors and the Owner until subsequently revised. 
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6.2 


MDTU A-L-MSPONSIBILITY 


6.2.1 The Contractor shall afford the Owner arid scjjaric cohtrgctori ie^oi^ble. . . 

opportunity for introduchoii'and rforagc ofthtirMtenals equipnietii peffonnatice of 
their activities and shall-cPruject and cocjrdiaatc the Conlrai^tor^s construction and operations 
with theirs as required by the Contract Documents. 

6.12 If part of the Confraetbr's WoHc'depends for proper ex^Q^pr ^wt^ts,^irppij,., ^ 

construction or operatrotos by the Owner or a separalt contractor, the Cbhtfactor shall, prior to 



■ kjch proper 
□^Icdgciiicnf 
jiOEi is fit 2ind. 

proper to receive the Contractor’s Work, except as to defects hot' then rcasorutblb discoverable. • 

6.2.3 • Casts'daui^d by delays'dr b^irofiropff}^[fipe|7iqfiyii6^;,D}:defe5^^^ 
shall be Ixirhe by the party responsible therefor. 

6.2.4 The Contractor shall promptly .remedy dmij^gt- vyr'biigfuUy caused by the 
Contractor to completed or partially completed rajjsdmctiaii qjr to pmpe^y of the Owner or 
s^arate contractors as provided m Subparagrapjji, 102.5, If mch.sp^nunte-cqpUaclor-sucs or 

an iubitration proceeding against the Owner on Ecciiiitit ofany damage alleged to have 
been caused by the Cqiit^ctor^the 0.wnEr shall .noti^,flie Conha^^vf^hp sharrdgi^^.snE^- 
proccedingB at the Coinfetor’s exp^^'and if'any'jiidgDient 6r aw^d 

-thcrcftDtjj fijc Contractor shaUpay or satisfy; it and .shall reimburse the 'Owner for afl attorneys^ . 

'fees and raint or mbitration costs which the Ownw-h^incjii^ ..... . 

6.23 Clii:^ af^ o^r liisprt^ ^ r^^jTS.^:_ipj^pn.b^«g.^e.Cpntrecto%im4-a.: ■ 

separate mptractoVsl^fesu^bjei*fp.theprdvi^b^^pF^ara^npji’id provided.. 

contractor has recjJ)rocalobligafioiis.^ •' ■-• r • 

62 6 The Owner and each separate contractor shall have the sarnet:espDjiSibniti.c|3;foi;.5;.! , 

cutting and patching as are desexibed for the Contractor b Paragraph 3.14. 

6.3 oivyER’S'KlGHTfo.'CLEAj^yt^' -.., 7 . .. 

. ‘v ■■ **'*V '• J *»•»* ''I'/' ' 

6J.1 If a dispute irises among’the Coiktraclor, separate contractors, and the Owner as to 

the responsibility under %b,rcspectiyc ron^rts,g3i: jnm^.|jaing ^c.premisps,.^d ?uiropnc^ 
area free from vvastb roatcKab and nihbjsh ^■BffiSraphX.l'S.,^.c. C^.cDjmay cleap, ■ •., 

up and allocate cdst aboiig tho'se respb^rble as tKi. A^ci^cct dcti^bi:^ .h> .bc just, 


■J-^5 


■'iM.’W 
M'.i 

iV'.i'JfC 






i * ‘ Tf V i* •. V ' ^ 

>< !-• • 
v-:;'..' m.vr- 
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Ch'/^ges [N the wop: 


7.1 


CHANGES 


7 1 1 dfij&ges in thc Wiari; im’hp a^ompEsh^ • 

wliiut kv^iiaa^^ C&M, 6y-CHang4:6ricr; 

3 niinor chajige^m'axl WoacrsuEj&t’&'thc liihiWi^ sated m.thts Mticlc;? el^whcre m 

ihc ContractDoc^eiits. ‘ ' T' ., ; ..., ■. .••■••' • •' • 



7 1 3 Changes in the Work shall be Hcrfoimcd under 

the Change bfde^^GoWlihctiDii C&aiiEe Dircctft'e or order fi/rh nhrfoi' change in th 6 Work. 

7 14 • Iffitoieeshra'didteilmHi^ GoittaaXiiiiradieiitkn^^ig^ii^g^ 

and if qiautitifc&oriBiiiBlJy contemplated are so changed m a proposed Chan^e Or^ 6 )^ 
cSiSrioilChangc Dative that application of such unit prices to quantities of Work 

pito^fa'vn'B ^ 

shain» ^{litably adjiStci-'-' ‘ •'' '' ’ 

V'■'■'■■ 

7 ■''t CHANGE’OBJI^ERS • 

7 7 1 A Change Order is a written instiurnent prepared by the ^hitect Md signed by 

keOWDer/Contmctoraiid.Aicbiteci;M|.thekakm^^ 

.1 a change in the Work; ... •■.••• 

.Z theftnlDuniofSic'Vdjtistiheiitiii.theCioiitikctSiijn,’'5fany;'and 

.3 the extent offhe adjnstriicnt in the Coiitraet Time, if any. 

7 3 GONSTRUGTION CHANGE DIRHGTT/ES 

7 3 1 A Constiuctio-n Chhxigd Directive is a written order prepared by the Aichi^ and 

Ined by the Ownet and Amhiteete diraeting-a chadge in the' Work baks . 

SaiienUfkny.-mthcContrartWor.Couteh^^^ ^ 

Construction Change' Dhective,-'^jtboutjnvahdatmg-A^ Gontiact, order ch^gcsip the Work 
withb^he general Sope of the Contract consisting of additions, deletions or other revisions, the 
Contract Sum and Contract Time being adjusted accordingly. 

7 3A Construction Change Directive shall be used in the absence of totkl agrecihent 
on the terms of a Change Order. 
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7.3.3 Upon request of the Owner or the Architect, the Contractor shall without cost to 

the Owner submit to the Architect, in such form as the AicHilect may require, an accurate written 
estimate of the cost of any proposed extra Work or change contemp.l^ted by a Construction 
Change Directive. The estimate^hail indicate the quantity and unit cost of each item of 
materials, and the number of hours of work and hourly rate for each class of labor, as-welfas the 
description and amounts of all other coats chargeable under tic tetms of this Article, Unit labor 
costs for the installa^n of each .item qf?mtena]ssh^Jhcshov?Jxifr^t^i|f^,t>y,.1^?..^5}itcpt, 

The Contraetpf sliali .and re'su^jijit suc^ cEtingate if tjjjc .iA^pM.cpt de^tijrpa^ -,. 0 . ;i_ 



Work added dr of previously required Work omitted, the Contra cioi: shall obtain and ftmish to 
the T^chifcct bopa,;BdcprDpp.5^ ^m.rc^g|ni?^ ^^I^sTqr,ftuiiislun^,^y.n^CTkjt:iud 
in such Worik. Sut^ s^l,' ^ ^ ?s.to .mjcasipp^no ,dFlay,^„^B.. 

Work, j- -•■'nTriJ *t._ 

estirnite i 
work .is. ordered. 


7.3,3.1 If the Cojhstn^'p,)?. Change !Dir,reli,veprpyid^!^ for ^ adjustment to the*Co; 7 tract; j r 

Sum, the adjustment sh^l be based on oiic of thc'following methods, as selected by the Owner:- 


(a) 


(b) 


BX ™ Contract Documents qrptherwise mutually 

upqji', -‘ • ■ •■ '. • fhfc.:;.. 


(c) 


.By C9.^>2n^.^OT.pntag5g.(as,dEfined..bc!p^)!eEtirqatgd4jyi the.'-Contractor.! 
as jOTvidS m Subparagraph 7.3;3 and" accepted by the Owner; the . c q >; (i 
Contractor's estimate shall become a fijmd price which shall not be 
changed by any variation, in the actual cost of executing'.th^Wofk'CovfJfcd 
by the change, 

By.HC^i Cost determined after the Work,covered by the change is 
completed, plus Percentage. 


N. < (' 




(d) By use .0 f tl^ dispute resolution prqcednrqs.seflforth, in Paragraph 4-3, 


As used in this Parag3'aph'7.3, “Cost" shall mean the cBtunated or actual net increase or decrease 
.in cost to the Contractor, Subcontractor, or Sub-subqontra.ctor .for pejlipnirig thc Wofk.cbvered 
by the change, including actual payments for materials, equipment, rentals, expendable items, 
wages and associated ..tjonef^ to.wprkn}C 5 ..and.tp supervisor employed folltiine at tbe site, 
insurance, bonds ^ind o^|ier.,prqvable. direct costs, but not inffoding administrative, • 
accoimting or cxpediti^.costs,, or. pth^, indirect or o.verhead'coste, pnaify wages . or benefits-of 
supervisory peasonncl ijot assigi^ foll time to the site, or any amount for profit or fee to the. 
Contractor, Subcontractor or Sub-suWontractor. ' . 

“Percentage" shall mean an aibwance to be added to or subtracted from the Cost in lieu of. 
overhead and profit and of any other expense which is not included in the Cost of theWork 
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covered bv the change, as defined above. Percentage for a Snt^subcontractDr shall be 10% of 
any rict increase or deerb^' of Cost of dny Work jjd^otmed by the Sub-sl^odtxaetor s o^n , 

forces plus 5®/.f a f any ag^gate net increase'in ^a'6f'2&y Work for the SuV . 

subconhactDr ^5f other cdutrSctoft; Pcfcbnfagt ftr a'Subconttector shall be such percentage 
allowances for ovdrhcad and pr6fit as' afi wf ftitlt m thu gubcdntt^'t-betwfeen st^K 
Subcontractor and the Contractor. Percentage for the Contractor shall be 9 1/2/o of any nc 
increase or decrease of Cost of any Work perfbtrafcd by theCon^ctor’s own forces plus 4 1/24 
of any net increase or decrease in the Cost for all othe^-Wo* covered by the change. 


* * 

When in tie reasonable judgment of tie Architect a series of Construction Change Directives or 
Ch^ge Orders effect a single change, Percentage shall be calculated ojithc cumulative net 
increase or decrease in Cost, if any. 



reeemts or otner aocquaioevrociiucj --—’ “TTV: A 

T potfriak delivered to tie site for use in such unit price woric, and disrtmguishing' such-other' 
siniii^-njatcrial delivered "for use in work inefeded b tie base Contact If so i^^d by 
the /^fcbitcct, inateai^.forusc b-unit piihi wdrSErShalibe Stored apart fohiii ajl other niaterials on 

the Project. 

.V ! 

7 3 3 If the O-wncr elects to detemibc the cost of the Work ds providedb mdtHdds 

(c) or (d) of sub-Subpaiagraph 7.3.3.1 or if the method of detenrunbg the cost has not been 
established beforo;th&^ori£.iE begun; the .GbnUuctor shall keep detailed ’daily fccofd^ oflabtor 

and ihatcrials costs-aipplicable to theWdrfe-'-’-, 


7 3 4 Upon receipt of a Construction Change Directive, the Contr^tor shall promptly 

proceed-with the ohangc^b th&;Wprk mvoly^and kdvisetie'^hitect ofthe Contraefoi’s 
agreement or disagreement .with the^methodyi-if any/ pitividedTn the Construction Charig-e 
Directi-ve for d.etenribbg the proposed adjustment b the Contact Sum ot Contact Time. • 


7 . 3.5 A Construction Change Directive signed ,by the Contactor bdicates the 

agrccmciit of the Contractor therewith, bcludmg udjustnient b Contract Sum and Contract Time 
or the method for detcniriningthcm. Such agreemeat.fihall be eifectivc immediately and shall be 
recorded as a Change Order. 


7 3 6 If the Owner and Contractocdo.not agree with the adjustment m Contract .Sum ’or 

Contact Time or the method for determ'ining the adjustment, the dispute shall be governed by ■' 
the procedures set forth b Paragraph 4.3. 
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lA MINOR CHANGES IN THE WORK 

"Vi'• 

lA. 1 ijic.^lgfcpt th^ jVifp^k not -. . a-, -,> 

involving adjustmc^ ia-ftc Qr;£Xtensb^of.j^e,Cpntyg.ct,.T5nie_.and;;ip|.^ncpnS!stciit, • 

witK the intent of che.Cpntrapt DocuiMnte,' Such changes sMI be; ejected by ^itten-order and.. ^ 
shall be binding on the O^cr and.Contractpiv Ti^ CpJjtractor s5all.caijy,qut. sucti written ■ - 

orderspronnpfely. ■ . • ■ .--it-. ,••••■ . 

• 'i • -^V'. •'» , ■■ .r.',. 

. ARTICLE'a :.=.. • 


.TiME.--,, .-i ••t'■.■.'r.'.'-fit.'.t 


8.1 


DEFfi^itiONS- 


J 





8.1-2 .Ite-date of cosojpcjiceqient of ifre. Work is th^.-datei.eStablisK^d in the Agfeemeni:. 

The date shaI][.-nQt ^.ppstpoBedbjc-.t.hc fidlure to.-.actof(CpjrbactDrorofpfcrsons-'or.eiiifities^far•• 
whomtheCdntract 0 risresponBib,l?;.. • '■■■>' ■'•■ ■■ ' 

8.1.3 Thfc^^c of SobStMtiaj.D?ropletioii is the dhtc-certified by the'Architect‘bi 

accordance-with Pajragpijih^.$....i 'i' .,' 


f.. ■ V t "-iX; V >•«.' 

.. •-iv’e-''C't 


8 . 1.4 . 1^15, -in the Contiaef Dneinnents shall meanxalend^.'SAy.-".. 

unless Otherwise specifically definci 


8.2 


PROGRESS AND GOMPLETIDN 


8.2.1 Tnn.fe;Jinu^.st4tEd.m thc-GoHtracbDociiiricnts-arc^^f.the cssenckJ of tbfc Gdnfrafe'C' '• 

By executing the Agreeinenl the Contractor confinns that the Contract Time is'at fck^dhatlc 
period for pcffoiming the Work. 

. .... 'sjfJV f.?:v ' ’• ■•’'i-'f •' 

8-2.2 The Corrector,knp-WSigIy?'cxcbpf dr iMfehetiSjEfiTthe 

Owner in writing, pienpturely.epnunence 'opcratio'tisxntjic^sitc'dn'tels'c^whcfe firidr tb ‘ • 

efifeetive date of insurance fcquir^bytAifiblCilTvtd beifiimishcdbystheEiinll^tfiJ'i-TJiB^ati^'B'f •' 
commendernent of the Work shall not be changed by the effective date of such insurance. Unless 
the date df cominenccrhcnt is established .by" q ftotifce td proceed- git'en by'the'.j^VroiEii'• • 
Contractor shaii;j]tpti|y-thc.pw^er^^wrjtiilg;ii4t less.than fiVe da^'orothcr agreed fibfiod bcfbre ’■ 
commeheirig the Work to peraiit the timely filing of fhaitgagesj mcd^ic's liens'.afid'bth'fer 
security interests. 

8.2.3 The Contjactor shall proceed expeditiously.,with adequate forces and sHa'U’achicVc 

Substantial Completion within the .Contract Time. ■ ..r "•. ■ . • 
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8 2.4 • ■ within Wo weeks after award ofthc Contract, the Contractor shaJI submit ttf the 

Abhitect a Progresa'Sdicduie showing for each class of work.the percentage tfoinpSdion to be 
obtained arid- thfe/totakfloPar valufc of work to be rampieted as of the first of each month until 
Substantial CompJetlbfL • 

8 2 S • fThe-progress Schedule shall be'hasp,d bn an ofdcriy progression of thp Wor^,,.. 

allowing adequateHime foheadii-opcfatian {ibcidaing adeipiatfe-timc for subniissiDn wid review of 
submittals) and leading to a reasonable certainly of Substraitial Completion: by the date 



returned to tiie Contractor for rtvision and resubmittat Unless specifically required by law, no 
payment under this Contract shaU be due mtil the Progress Schedule has been approved by the 

^chiteQt--' * ' ' _4'- ■ • ‘ ‘ 

.8JZ.6 

of the completed 

of the Worfoimplac^ifo5t)iftktedl m:tliJrp;fogf ess5ehcad%- lfe 0 ^t^^^^ s bptiotb,: 

require the Gaii^krtfthPprdgfc'sstiffhecost tt tifc (M^cr by 
mb-easing the work'-foicc or hours of work, or by other reasonable means approved bfthc 

Architect. _ _ 

■‘.ii. -lU-: 

8.ZJ 

Seii^ule'ta be cor^letdd by the respective dales, the f^ncr may'aidBe Owner s bptfon, l 
Coiftketor’s deBnquency as a default justifying the action permitted under Para^ajph 14.2. 

8JI'3 If ^^Amhitecf has ddteftniae'd tet.tHe'GDiiffacto'f ishotlld be perked to 

in Pi3ratratih.33.-the'baleiHlaF'dat6s idfKi Pfb'Sfera Scftedulc 



snau DC aajusrca <^■ 1 ^ —--r-, 7 -^-— - 7 , l- • l 

Completion, and the dollar value of Work to be.ccuripletfcd as of the first ofe^K mOTth shall be 

adjusted pro rata. 

g 2 9 If the Contractor His to- submit any application for payment in any month, the 

' Architect shall, for the purpose of this evaluation of progress, certify sepmatcjy'to the actual 
value of the Work in place completed as of the first of the month and to the best of the 
Architect's knowledge, 

8.2.10 Nothing herein shall limit the Owner’s right to liquidated or other damages for 

delays by the.Contractor or lo-my other remedy which the Owner may possess under other 
provisions of the Contract Documents or by law; 

g 2 3 1 The Progress Schedule required hereunder shall be a CPM Schedule in 

■accordance with the Project Specifications and shall be updated in accordance therewith. 
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8.3 


DELA-YS AND EXTENSION OF TIME 


8.3.1 I f the Conlr^'ctor is del'aj'ed .at any time m, progress p f the. \york by an act otj, v ■ 

neglect of the Owner or Arcfetcct, of an employee, of either,, or of a si^^le.conti^cto^. epjpjQjrctj 
by the Owner, or by cK^ges ordered in the Work, or by labor-disputes, fire, unusual delay .in • 
deliveries, unavoidable casualties or other causes (except weather) beyond the Contractor's 
control, or by delay authorised, by the CJwncr, or by pthcf c^ses ''yhich the Architect detertnincs 
may justify delay,.th^ ieContrajS Time, shall be,extendi^.lbr,suii,re^pnablp,tinje^.ti)p, , .:} 
Amhitectmaydefenninc. .-j!, 


, . '-i ' * * • ’• '•* ‘/W ■■ 

8.3T Claims.rcl.aling to tiin.c sl|allbe,mad,e.m ajccotjd^c Ty.ithappiicabIe'prDyisiqfis..6f.; 

Paragraph4.3,. ... . ' .r • t" . .-i' j.T;.- 

. 1 . f»" ‘ *3;-'* ‘n"."': . v 

8.3,3*^ The Gontraetor Hereby agrees that the Contractor shan,have no claim for Jpmages 

of any kind against the Owner or the Architect on account of any delay in the conuncncemcnt of 
the Wdrit.and/grjany dcjgy or sppjci.^ioiiqjf!'a^jnj;^ip;n,o^e.lj(p:t;|^^wh'=l%^ 
caused by thC^ymer, 4e,Arcint;^t| orpt^e^wjlse, except as.;specjJ&c’allyproyjded.:io v .•••■. 
Subparagraph|^.3ji ^il 2.3.3; .ffc'Coptiac.^ractoqwi^ge.s.^t; except as.prorided-thefein, 
the Contractor’s sbleTt^^y, for any .such delay ^nd/or suspension will ;bc an'.c^ension of time' •. 
as provided in this Article; • 


8.3.4 No claim for delay shall be allowed on account of failure pf the Architect to 

fiimish Drawrhgs, Sf^ccijSpatio^ prin^fyjctipns orto.r,el)inx,Shop^Diawings or SBrapIcs'uijtil the 
expiration, of ^.applic^hfc tigig period .re^^cd-tn ip Mass.,Gren.';Laws Chapter 30, •SfcE£idrt39P-, 
and not then ujde^s such,cl^irn.he reasonable, j , ■. . 

8.3.5 No extension of time shall be granted because of seasonal or abnormal, variations 

m.ternperature:vv^PP?P^fy;‘irp®5^il^l^*P2^'''¥^^?Ji’.9554ilj'5ns'.shaD.^bcisvhbI]y aCthSTfefo-bfthei';.. 
Contractor, vr^Jh^ occpuiytg.yvithui •thc..|jjne..prigMlly scheduled'for coriplctida .of."vritliiii‘''thl5'' 
period of any cxtensiori gri^e^. There .^11 be np increase, hr the Conbact.Smri on account df- • 
any additional costs of operations or conditions repiiting there firdin. •' • 

. 

ARTICLE 9 

PAYhffiNts: Ad GOJdPTETION <• • 

• 1 . 7 * * '"t 

9.1 CONTRACT SUM . -r. 

9.1.1 The Contract Sum is stated the Agreemciit and, incliidiug authorized ' ' 

adjustments, is the maximuin.amount payabic.jby tht Owner to the Contractor for jjerfbnharice of' 
the Workunder the Contract Documents, or in equity, should the Contractor as'sert a quahttai '' ’ 
meruit claim for the fair value of Contractor’s Work, regardless of vrhetber the Contractor is 
terminated hereunder. . . • 
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9 2 ' APPUCATIONS-FOR PAYMENT ■ . • 

5 2 I y/jiipi thc JjIontractor, at the pla,« designated by 

the Ovmer if sil^ a pkce is so desi^iirteiof a pcriodiaestimate requ^ing-paym^nt of tbe- ., 
amount due Tor i'he'pipcddin^ month, theOwncr wUl a pcnodic p^ymetri-tothe Contractor . 
for the Work fj^iStaicd dtiring’ the pieceding month and for the matenals not incorporated m the 
Work but' delivered and suitably stored at the site (or at some location agreed upon in wniing) to 
which the Contractor has titlexir to which a Subcontractor has title epd-has. authqrizcd- the 
ContractGr1:o^SyL^'0ritle.to theOjvnef,less(O/r^ionb^,ojitheO^’se^tur^tepfthe. 
feir value of it! clhtriilagMh^t the'Cqntractor. hiid less.® a retejilion for direct.pa^^nts to , 

Suhcontractors'kdliii'ondeolana^iforsaih^ in. accordance whh4eproyisionK..ofSubparag^^ 

9.6.2;-and less Oy'd’retc&Sonnot eiicwimg fivri percent of the approved araouat bfthe periodic 


payment 
9-2 


• . .■■■ ■<'. ’.-i ■: ' • • T':'. • • 

9 2 2' ‘ rcUif^ofa‘pcriodibbstaai6:x^u;esti^g;£ina],gaymm^^ 

five d4s after 

so thifealiie qft^^'tereidiiiiligtb WdbSSis, in the estimate ofthe 0,^rJe?s,^tyie. 
perBent S^the origindl Contract Sam, or (b) the Contractor substantiaUy completes the work and 

thd'Ovtaer takCs pDsscSsipp.fonDCcnp^cj; 

Coptractor tie ' 

&ir Va)u6 oftt^fM^t^iBftfiiiCdr^^cifornoa the cost of completing the mcomplete and • 
unsa&&etoiydtc'a 3 k of Work and less [2) a retention fcr dhect payments to SubcontraGtora based 


edSnehemg’Wffie;lnst:aa:y.?iTOr sp payment ^ 

dcliv^ of^fMfPjo^de^ 

ainbintducr-6^4^15h»'^t»fdif-6idip|yM&tMd^ 

periodic estimatc-^ffitS^C^^tt&tdr;^ the Pace deigii&d by the Owner if such a place is- so 
designated. .The Contractor agrees to pay to each Subcontractor a portion of any such interest 

paid in accordaiicc with the amoimt due each Subcontmetor, . . 

9 2 3 The dwhef'iiia'y toW ch'aftges in ahy"p^6di'c. estimate TOhmitted .by tjie, . 

Contractor and the’paymciit'duc.oa said peHdilic e^f6 shaU be counted in .apcor^ce with 
the changes so 'made, but such changes'or any requirement for a corrected periodie estate shall 
not-affcct the due date for the periodic payment or the date for ^e corptr^ijcement of interest 
charges on the amount ofthe periodic payment computed in accordance with the changes made, 
as provided hcfebi; provided, that the Owner iroy, wito spveu days B|^r.rcce,ipt, retuin.to the 
Contractor foTcdifectidn, arty pmbdic eslhnktc which is not m the required form or whi^ch ^ 
contains compufaiihii not arithmetically correct ^d> tha; event, the .date of receipt qf such 
periodic estiirafS-shallbc the date ofreefeipt ofthe comacdpcpodjc estimate m proper form 
Ld with arithmeticaily coirect computations. The -date of receipt of a periodic estimate received 
on a Saturday, Sunday, or holiday shall be the first working day thereafter. 
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9.2.-4 All periodic tslimates shall be submitted lo the Owner, or to-the Owner’s 

representative^ and the date of receipt by the Owner or its representative shallbe marked on the 
estimate. All periodic estimates shall contain a separate iterh for each filed'subfrade'arid each 
sub-subtiadc listed in sub-bid form as required by the Specifications and a column listing the 
amount paid td ea^ SubcdnUactoh arid SuV-subefonfaraetdr irolf the ii^e thb p'cnSdic eitirliate is 
filed. The persori'makmg payment-for the OwiiCT shall add the daily mtefest proVid^ for h^ih. 
to each payonsht Tor each'day beyb-iid’the due date b^cd on tbe date bf reefeipt marked oil'the’.' 
estimate. ‘ • ’ ’ ." 


9.2.5 

by the Architect. 

siibstarttiatiriglhc Cb’hMctof’^nghtWpS!yfoetit as th'c.Ov^'cr of ArcBjtfcrfeayrequire, ^effas 
copies of rcquSitibns fiuni Subcoiitpctors ihd riia'tenat] rtflertmg ret^ageiif i’:, V, 

provided for feiSdwhere ihihe'Contract DDciitricntsi ' ’ 

9.2.5,1 

Work which have 
included in 

adjustment to 'the'Cdntract-Suiii. 



Diie’cHvK have set fo’rlh^ 


9.2.5-2 Such applicatipns''rnay not incline reques^ fbr^ayment of ampunts-the' i, 

' Contractor does not inirad td pay td”a'^i^dh&hfctor of matej^ siijppl^'cr because pfa^di^ute .or. 
other reason- ' / . ’ . , 

9.2.6 Unless ‘bth&T^ise provided £i i^e^ C^hrait Dpctunejitey payments shall p n J 

,■ accountof.-inatenlis'and\eijajbro'c&'3eHyar^ add-sujtibly.^tM at' ih'e yts sjibsMbeiit. 

inCDipomtiDrt-m t6e“W^t5xfc\'uj^ft)Vca;]^ by tte Qwn^, ..^*4 

mads ffar'iuatenals ’i^a'^iiipn&nt Shltably stored bff the sitc at a bc^cm aErced.unbn in • 
writing. Payment for mKcrials afid,eqmp_jpc^_^piea dh or off me .site stell, ho conditionedupph. j 
compliance by the Conti^lSioVwith'pfdcd^urS'safemct tb IKc 0\^a:tp, c^t3bKsh tiie.O.^n^’£, 
title to such, materials cqubmenf or othefw'isepirptect.^ Chbiurb intec^, .^d s^l.j]^clude 
applicable insuraheej'slbtagc'' 2 nd traibppftatidh to,me she for such nbtejials.and cquip.mcbt ,,...,. 1 ..-..-: 
stored off the shcl’ ' > . " ' , .. . 

9.3 The Contractor warrants that title to all Work cbyeicd by an application for 

payment will pass to the Owner cifter by incpgjpratiqn iii the .co^tirqijtipn.or.upqn receb^ l)f 
payment by the Contraetbrj Whlchevir occurs fif^^ fine and clear of all^ liens, claims, sccinqty,.. .... 
interests, or encumbrances, hcrciriaffbr referred to iff this X^blc ^ _ai . .. ...,, . 1 . 

9.4 ceUtlficatSs'forpaymeW . ‘ 


9.4,1 Thfe Architect wR, wfthm seven days after receipt of.th? Cpntractpr’s application 

for payment, cither issue to the Owner a Ccrdftc^c ^of Payment, wi|h a topy.to the Contra.ctpr;.,. 
for such amount ^ the Archited dclcniiiiie's is properly dpe, or notify the Conhactor and pyrncr-.. 
in writing of the Architect's reasons for withholding certification in whole pp in part,as provi.dedl. 
in Subparagraph 9.5.1. ... 
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9 4 2 The issuance of a Certificate for Payment will constitute a representation by the 

Architect to the Owner, based on the Architect’s observations at the site and the date comprising 
the application for,pa)TOenh that the Work has progressed to the indicatcd'and that, to the 
best of the ArcMt'cmt’s knowledge, infonTjation and belief, the quaEty ofthe NVprk is m 
accordance with the Contract Boenments. The foregoing representations are subject to an 
evaluation ofthe Work forconfom^nce with the qontraqt.Docuinents upop Substantial . . 

Completion, iore^lti of subsequent tests and'm^ectiohs, to minor deyiataons from tie Contpet. 
Documents coifectablc prior to completion and to specific qualification^ expressed by the 
Architect. The issuance of a Certificate for Payment will finther copstfufc aTcprescptpUon that 
the Contractor is entitled to payment in the emmint certified. However, the issuance of a 
Certificate for Payment.wiU not be a leprescrtotiontl^t thgT^chltect has, (l)^r^e exl^ustive or 
continuous on--s|Ei^pe^ph?ltp check'the.g.duEfy,or qu rcvie^cd^ , 

construction rae^j' fwfeids, tedmiquBS,.sequences or procures, (3) reviewed copies 
requisitions received fiom Subcontractors and material suppliers and other data requested by tte 
Owner, to substantiate the Contractor’s right to payment or (4) made ex 4 j™afioi| to 
how or for what purpose the Contractor has used money previously pa id dn accouhtbf the ' 


Contract' Sum. 

r»> 




9.5 

n c" 1 


■^Ecisfp^'fd 

■ Thp''''Avr.iiitecJ: ma^d^ide'jtot to' cetfifVpayfhcnt'^d may w&l^id a Certificate^' 


'P fJi 



Aix:nitPC[ will aomy uip ^" * -* 

Coh&br'Mi^i^liit&fet'clitoffgfefe'a reVise’d'ami'iiiil, .the Apchita^will promptly i|^ep_ 
CeilffiEafe fof^KicH'fe.'Am^tet isahit; to lidkc such _ 

xepres'chbtioT^W#‘Ct^fen tlio ArhMtoct's^^rak'ddccide'nottq certify payihent or,^bfca;^g^ 
of subgcqu'edirfSi^efed’^’i^^ejice of si^eqdent obsetvai.mns, J??Uify,th? whb'Ic'oja p|t 

of a Certificate-^fr -W^ntV'eviohSly maji be heccssaiy hi the 

‘ Architect’s opinion to protect the Owner from loss because of 

.1 ' defectiv&Work liot’r^diedj 

.2 third party claims filed or reasonable evidence indicatbg pro^ble filing 
of such claims; 

.3 jailcre ofthe Contractor to make payments properly to Subcontraclofs of 
fbr labor, materials or equipment; 

,4 reasonable evidence that the 'Work cannot be completed for the unpaid 
balance of the Contract Sum; 


,5 damage to the Owner or another contractor, 
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.6 reasonable evidence that the Work will not be cqmplctcd within the 
. • • Contract Time, and that thc retainage currently held by the Owner would • 

not be adequate to cover actu^ or liquidated damages for ^tiejpated' 
delay; or ' ‘ . , 

7 persisteht feilure to -cany out the Work in accOrdantie with the Coji^ct 
£)ocurheht^ . , • .» . 

geo ■ When the above reasOits for iyidiholdiiig ceitihcation are removed, certfficadtin ^ 

will be made'fSf aiirfdifots previously wlhheld. 


■* 


9.6 ' PAYKffiHfs', 

9 .6.1 Ar^tc:ctliasissU^l'‘C^tfficatf:fo|'|^m?,*^ 

payment inthc m^pner and \iithm the iiinV prodded fo 4= Doc^djits, md slia^, s^', 

StfaeAr^t^;;-;’ ■, 'v 

9.6.2 P^^^ents to Subc'dritractors .. . .., 

* V 

9 6 2 1 Forthwith after the Contractor receives payment on account of a periodic estimate, 

the Contractor shall pay to each Subcontractor, the amount paid for laboy pexfonned. f^.Jhe 
materials furnished by that Subcontractor, Iks any aihdunt specified m any court proceedings 
barring such jiaymen}:.and also less any^ynt Qlaimcd.dvic from the, Suheontractor by.t^ 
Contractor. , 


■9.6.2.2 •. ■ i^dtiiidtCT fhaju the 

•his 


'lOo: 


,‘■VjCi ."t J 


a^,aiid;Speci^c^ias,.{h(^^tirc-.bal^ce-^',. ^ 

■5ubcontract-lcss.amoaiits retainea-by 'sq 

•kcoir^lete knd’u^f&fertoTy'ite'^ of ^oft,-shall due ih'e giikq;jlr:acto^. 

pay that anjmjnt te.^e Conti^r. Conta<;tq7 foi^^.pay to the Subcon^^r fte. 

4. _‘ Qi^n^inP cTTkp-f'T'fi^il iti 3TiV rY>i'IT+riTTinf^f^Hfrltnc SwrrincT 



. • ♦ • r. . , V i ' * •<% *♦ 

.1 . • * 4 • * ,* 44 * 

9-6;2.3 Each payment rnade by the Owner to the Contractor pursuant to Subparagraphs _ 

9.6.2.1 and 9.6.2.2 of this paragraph for the labor perfonnedj^.f^ Mtejdak juimsl^ed by a . 
Subcontractor shall be made to the Contractor for the account of t&t Subcontiartor; and the 
Owilcr shall take ?l^cps to compel the .Contrgptor.fo. n^p each ^ch payment to each 

such SubcontracTorr If tile dwaer hasrcceivel a dem^ for direct payment from a 
Subcontractor for any amormt which has already been included in a payment to the Contractor or 
which is to be inclined in.a payment b? !lre..CDr*ract.or fqj-Rayjnent to the Subcontractor as 
provided sn-Subpara^aphs 9.6.2.1 and 9.6.12, the O'^crshaUact upon thc.demand as provided 
in this section. 

^ g 2 4 . If within seventy days after the Subcontractor has substantially completed the 

Subcontract work-; the Subcontractor has not received from the Contractor the balance due under 
the Subcontract including any amount due for .extra labor.andinaterials furnish^ to .the 
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Contractor, less any amount retained by the Owner as tie eatimafel'cost of completing the 
incomplete and unsatisfactory items of-Wdr^ the Subcontractor may demand direct payment of 
that balance from the Ovraer. The demand shall be by a swpm-statement delivered tp.pr sent by 
certified mail to-ffic Owier, and a copy sh^ bs deiivifmd to or sent by certified mail to the 
Contractor at thd'sailie tinic. The demaiid shali cbii^ a detailed breakdown of the balance, due 
under the Subcohffact and also a stalemetitof the sMbs of completioh of the Subcontract work. 
Any demand madfe-'aftcr substmtial completi^of the Siibcbritnct ivoffc shall be v^id even if 
delivered orma'iledprioftb tfie’SeVcn,tjcthr^y after'the ftuBcontractbrhas substanitHlly 
completed thd Stibcbhtiact work =W'itlm tefr (toyd.-^er thp'Subronfiictot has ■defiVered or so 
mailed the dcinaiod toftie Owner'and ftblivcred or so;'ndancd..a dopy to the Contractor, the 
Contractor nid.y ffcpiy fo 'thie dEhmnd. The’ifeply be by a sWom statement deiiyOTd._tp op 
sent by certified mailtdthe' Owneranid a copy^H be dejiveied to' hr ^nt By certified ^aiftp 
the Subcontrabdr'at the same time.‘--’Th^'reply sl^i contain, a det^ed breakdown of the balance 
due nnder the Snbcontmct including any amount due for extra labor and materials Jumished to- 
the Contractor .and oftht amount due for each claim'made by the Contractor against the 
Subcontractor! 'a ' - ' ' ' ' '. 


9.6.Z5 • Within fifteen days after receipt oftIie £lfiniaihd'by'theO'wrier, btitb no event 
prior to the seventieth day after substantial con^lerion of the Subcontract Wprk, the O'^cr shall 
maVft d ircct payment -to'thc SubqohliScfdf'.of the’ B'al^e'difo tihrt Subcdtitr^.mcln'dipg', , 

ariy amount'duGlfo'f''extrd !ah'Ijf'^d iiDaie'rials’'fiirtii^d'to'the Contractor, less any a^^t, 

(i) retained by the Owner as the estimated cost of conplefing the incomplete or'Unsafisfiictory 
itemsrof Work, (ii) specified in any cottot proceedings barring such payment, or (ui^^di^tited by 
the.'G^XftiBntoEfhi fbt swdtn reply;-provided, that foc-Divn^ ah^H notdedfe Ebom a d^ct 
payloSot' airy^^dnpt ffl-prdvided -ih pfot'(iii)-if the reply i’sflBt'swra ^.of for wl^ ^e. swopn 
rcply'’dqcs not, coiifBiriithedetailfed bfeakdoi^ reqii^d By S!u|^kragrapli'9.6;2.4. Tire^Owiwf 
ghath n^ke 'fijithet djfetetp'a'3^ciit:s to the'Subcblifractofforth-^^ after thb'r^O'Vil offliie .Basis 
for a^&ctionB -from dfrcct payments Eiia'de as provided in p^s [i) 'a'nd (ii) of ^ Sufapara^ph, 


9.6.2.6 The Ownershall forth-witii deposit the amount deducted from a direct payment as 

provided in part (iii) of Subparagraph 9.6J2.5 in an interest-bearing joint account inftie'uaihes of 
the Contractor and the Subcontractor in a bank in Massachusetts selected by the Owner or agreed 
upon by the Contractor and the SubedntraOtor and shall notify the Contractor 'and dhe 
Subcontractor .pftthe datetofthedeposit-andthebank-teceiving-flieftcposiL Theb^ shall pay' 
the amount in the account,-iirclj^fog acemed iritefest, -as provided in an agreement between the 
Co’ntractor and the Subcontractor or as deterniifted by decree of a court of compctenl jurisdiction. 


9 . 6 . 2.7 AH direct payments and all deductions from demands for direct payments 

deposited in an interest-bearing account or accounts in a bank pursuit to Subparagraph 9.6.2 .6 
shall be made out of amo'unts payable to the Contractor at the time ofreceipt of demand for 
direct payment from a Subcontractor and out of amounts which later become payable to the 
Contractor and -in the order ofreceipt of such demands from Subcontractors. A1 direct payments 
shall d ischarge the obligation of the Owner to the' Contractor to the extent of such paymenL 


9.6.2 .8 The Owner shall deduct from payments to the Contractor amounts which, together 

with the deposits in interest-bearing accounts pursuant to Subparagraph 9.6.2. 6 , are sufficient to 
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satisfy all unpaid balanets of demands foiulirect payment received from Subcontractors. All 
such amounts shall be eprraarkcd lor such'direct jsaymetits, and Ihc Subcontractors shpil hSve a 
right in such deductions prior to any clams against such amounts by creditors-of the Contractor., 


9.6.2S If the Subcoiltraclor does not.rcceivc paymei^ as proyided in Subparagraph 

9.6.zi or if the ContJ^efotr ddcs'not sdbmit a pOTodic estimate for tile, y^lim ofdjc laln^r or. 
materials'perfdrrocd or &irmshed by't^cJSubco^actpr apd Spf:^,n^tpr.d(iiKnQt i;^ive 

_ _e... ..w-ma jIT'a.* frtt- ?tt RnKnaimcrmT^h .0 A t • fKrt . - 

payment tor same y 
Subcontractor rbdy 'i 
and 

made: ...... ■ ... •- 

furnished the labor md ^ich the Siibcpn^tor sepkg paymaat bp valjd eyen. 

if delivered or ^lyptnor'to the time pa^iitt 'wps.'d.uc .qn a pariqi^.stiipate :^inth£., ■. 

Contractor. TCefc^w the dwwr shallpipq^d as providedin Subparagraphs,9.6.2.,^,r 
9.6.2.7and9.d.2'!;|:;. .. . c.--. •. :• * - • ••■•ad -. 



9.6,3 Neither the Owner nor Amhitect sKall have an obligation to pay or to see to the ... 

payment of money to a Subcontractor, Sub-subesontractor or material supplier, except as provided 
in Subparagraph 9.6.2, or otherwisp as pipyided hy law. 


9.6.4 A Coiii'ficate for Paymerit, a progress payment, or paitialpr epfire use or 

occupancy of the prgect.hy.lhe Owier shall pot copstitutc acceptance of Work not in acco'irdance 
■with the Contract Dqct^^ts. • . 


.9.6:5 ■ “Subcba^c:tori^iM..u:sed{iiJ. Su^ubp^graphs ,9,;6.2.-Lthnmgh!9;6S2,9rshall3rican •• 

. a person -who asal^id andsn^cNes a.^'teontii^ m a resultrpfthat filpd Sub-bid: or,who^is ■ 
• • approved by. the nwardmgauthpritydn .^itpjg as .a,.pcrepn pcrfi>rrnmg--lahor on both pcrtfoirokig 
■ labor anifmnish^'graati^spursuantipdcontact.-with,tho Contractor. “Spbcontiactof" as- 
used in other pldyfeiops of the Contract'Pq.cmiKnts shall, except as otherwise expressly 
provided, have tlic meaifing set forth in Subparagraph 5.1.1. 


9.7 failure of PAYMENT 

9 . 7.1 Iftjie j^rcl^isct (^ocs,ii 0 Ussue a Certificate for-PaynicEt,through no fault bfthe--T 
Contractor, within s.cydn days afler rq^iptof the Contractor's application tor payiherjti' of if the- 
Owner docs notpay the Cqn^ctpr.withjin seven days afler thE date established in the eotfiraef • 
Documents the arriquiit'certified by the Architect, then the Contractormayupon-seven ' '• •-'• 
additional, days'’ virMen notice to the Owner and Architect, stop ifac ’'York until payment of the 
amount owing has been received. The Contract Tunc shall be extended as provided in Article 7. 

9.8 SUBSTANTIAL COMPLETION > , 

9.8.1 Substantial Completion is the stage in the progress of the 'Work •when the Work is ‘ 
sufficiently complete in accordance with the Contract Doemnejits so the Ovmtr can occupy or •• ’• 
utilize the Work tor its intended use and only minor items which can be corrected or completed 
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without any material interference with the Owner’s use of the Work remain to be corrected or 
completed. 



Contract Doemnents;??- 

..•tj 

. PAKHABOGe-UPAKCYOKUSE : 

% ■ - r ' ’ • • . ••• ^ ‘ • ’ . . . 

^ g j Xhe Owner rany completed or partially cori^Ji'lcited portion of-' '■' 

tlic'work at any-stage. Such partial oconpancy or use. may begin whether or not the portion is 
substnntially comp}cte,.provi4i^d thattheTcsp'cctive.rc^onsibilities ofthe Ownet’^d CoiitWcfor 
with respect to paymentsy^et^rmge. if any.tsecurity,^nfenancte^ heatv utilities, damage to theV^' ^ 
Work, insurance, eoim^tiqnoftlir.Vfprk,- and wairantie^ sball be dslablishedby a^efernent of the' 
Owner and Contractor otj absentsdch.agr,cement,■ slaUbft detcnninfcd.by the-Atchitect subject to'- ' 
the right o f either-party to contest such dctEnnmatiD i^' provided in Ptnagraph 4.5. 

^ g 2 Immediately prior to such partial occupancy or use, the Owner, Contractor and 

Architect shall jointly inspeetthe area to be occupied or portion of the Workto be used in order 
to determine and record the condition of the Work. 

9 9 3 Unless otherwise- agreed upon, partial occupancy or use of a portion or portions of 

the Work shall not constitute acceptance of Work-not complying with the requirements of the 
Contract Documents. 
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9.10 


FINAL COMPLETION AND FINAL PAYMENT 


9J0.1 Upon receipt of written notice thattlie Work is ready for final inspection and 

acceptance and upon receipt of a final application for payment, the Architect will promptly make 
such inspection a^, when the /^u'chilect finds thji.Work acceptable un^dqr the,Contract 
Documents and the Contract ^jlly per|b.rniedi tlje Architect will prpinptlyjssue a final Certificate 

n - L 1. _ <.1 1.-A xt- ^ 1— ^ r Jk •• t,>« i«kk^»T #» a. 



accordance with tetms ahd„co3j£tiorjs-pf thp Contactpocpjqtl^jics. Thej^rijhjfecl-’jS'.final."- 
Certificate fdi;Payment \|Kjilxp;^timtc.a fi^er representaJipi^thaligpiiditicki^,flisted,m >■. , 

Subparagraph 9.10.2 as precedent to thc.Cpntr'actor’S'being cntitltJip .final payjnent.have'heen • ;• 
fulfilled. „ —- . • .• ' • ^ ,•< ••.’•■, 1 .: 


9.10,2 NcithCT final,paynieiit no.j,aiiy.reiiiaiti^giJC-et^ed perqcptagOiShah-hcfidmSSSF- 

until the Cont^ptpr.s.pt?mils,^to.%?: .^cJ^h^fc-(l)..^ affidavit that payEQlLrj\bi.lla:fijx in 2 tcrials..apd.. 
equipment, 3pdJoth.cr.;iodej3tetinj:^s.p,5pnectedj,with^th>.iWcixk fi?r.''¥p 9 ltthe;Q.\^^ ■••• 

Owner’s pfop!c)rty jpigi^ bc respp.nsihlc ot encumberqd, (Icss.ampuiits.SvithhcId by Owner), have 
.been paid or,4thcr)yjsc satisfied, ( 2 ), apej^ficatc eyid^cing’that-insorancprequircd by the.-' • 

Contract Doccmicnts to remain in force after final payment is fcurrently in-effect 'and.will not be 
canceled or alldwed,to expire at-lcast 30 days’ prior written notice has been given to the .■ • 
Owner, (3) a written statcnient that the Contractor knows of no substantial reason that Qie 
insurance will not be renewable to cover the period required by the Contract Doctanents, 

(4) consent ofisurety,- if any, to fipal .payment and (5); if rfcquiredhy the Ovvhbf, nthef data 
establishing pa^upi^ orsa,fis^ctipn, o.f pbhgationav ^ch ai( receipts,-releases' and .waivers of, 
liens, claims, security interests or..ciunimhra.nifcs. arising o'ut ofthe Gontra'tt, to,.tbe<;xtept;,Eaid.in i; 
such fbtm as may bn designated by the Owner. If a Subcontractor refuses to furnish a relthse'br ' 
waiver required- by the Owner, the Contractor may furnish a bond safisfectory to the Owner to 
indemnify the Owner against such lien. If such lien reiuams imsatisfieS iftcr pajmerits are • 
made, the Contractor shall refund to the Owner all money that the Owner may be compelled to 
pay in discharging such Hen, tnchifibg a-U costs arid reasonable attorneys.’•'■fceB. - " ' • 


9,10.3 I-^ .after Substantial,Coifplction ofthe Worki-final completion thefetifis ‘ 

materially delayed through no feulfofthc Contractor or by issuance oif Change brdcFS'aifTecfing' 
final corbpletiqn, lh.c-jArchitect^o..r;onfinnSj.the Ownet shall, uptmjappiiditidn by 'tiie ' ' 
.Contractor and.certifipation.by the Arehitfcctj and WithdutteiminatiiigTthe‘Gbnttattr‘:make' ' ' 1 

payment ^Tthc balance due for thatpgjtion of the Work-fully completed'and ate'epted. If the 
remaining balance for Work not folly completed or corrected is less than retainage stipulated in 
the Contract Documents, and if bonds-have'been furnished, the written consent ttf siifety-td' '" 
payment of the balance duer for that portion of the Work folly completed afid adCcpted shillbc 
.submitted by the Contractor to the Architect prior to certification of such pSymCnf. SucH • 
payment shall be made upder terms and conditions governing final payment, except that it shall 
not constitute a waiver of claims. The making of final payment shall constitute a waiver of - 
claims fay the Owner to the extent provided -in Subparagraph 4.3.5. ' 


9.10.4 Acceptance of final payment by the Contractor, a Subcontractor or ihaterial 

supplier shall constitute a waiver of claims fay that payee except those previously made in writing 
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aad identified-bythat.'pdyee as iinsetlkd at tfac time o f final application for paj^ent Such 
waivers aba'll be'in addition to the waivei* described ini Subp^a^pb 4.3.5. 

ARTICLE 10 ' 

■PRQTECTION OF PERSONS AND PRO-PERTY 
10-.!- SAFETY PRECAUTIONS AND PROGRAMS ' 

10.1.1 The Contractor shall be responsible for initiating, maintaining and sup ervising all 

s afety precautions 'andpitigrarns in-cofiiiectiDn with the performance-of the Conir^L 


10.2 


SAFETY OF PERSONS AND PROPERTY 


10 
rcaso 


1 . 2 .1 Th&i^oiitraEtDi^slkll takd^rcasoiiable ptoca^idhs' for •safety 6f,‘'^d s^Sl! pfovide 

isotrableprdt^tbhtajpravent'datoagdl-injuiyorlossto: 

. 1 • r?'-einFloyees perfciinfoig the Work and dthfir perfenis who iSy'bh'aiiecfda ‘ 
theteby; 


• h. 


■I ^ ^ 

vVi ^4 




** -Go*n^jDrDr/tbe.Q)ntmetori^s Subcbnljftcfo'rs-Dr^iil^’sfil^SS^Ii^^ 

;V'\. . ;h- ■> j 

ni brr property at the site or adjacent thereto, such as trees, shrubs, laWns, 


.3 


walks, pavements, roadways, structures and utilities not desigirated for 
. -.remo.vak relocation or replacernept in tbe'cdur^ of cdnstruct;iDn;''m3. 


:4 ;:.'.’any othertpropcrtyiofthe Chvncr, vv^hethefordot'fdnhfifo’g.‘£drt ofthfWork, 
.. .WaffA-anthi*. site.or adiacent thcretoi'id arr&t'D'’^hicE'thi;'Coiitficfar hhs- -' 


.-located.at:thesite.or adjacent thcreto-id arr&tD''^hicfrthE‘'Goiitficfar bbs--' 
-•. T.. K.vgcce^^.. • ■■ '.;■■■ .1.. •' • 

... .. . -. .-..v- .' • 

10 2 2 The”Contractor shall give notices and comply withhp'plic3blB lai??'^for(3inknde5, 

rules, regulations andkwful orders ofpublic-authoritiesbearing onsafety ofpersons or ^pdrty 
or their protecliou front damage, injury or loss. •—-- —_ 

10.2,3 .The Contractor shall erect and maintain, as requirdd by existing con’ditioris and 

pc^rmance of the Contract, reasonable safeguards for safety and pfbtection, ihcluaiilgpdsting 
danger signs and.ptherwarnings .against harards, promulgating safety regulations and-nbtitying 
owners and users of adjacent sites and utilities. 

10 2 4 When use or storage of explosives or other hazardous materials or equipment o‘f 

unusual methods are necessary for exccudon of the Work, the Contractor shall toccrcise utmost 
care and carry on such activities under supervision of properly qualified pcrsorinel. 
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10.2.5 The Contractor shall promptly remedy damage and loss to property refereed to in 

-Glauses 10.2-1.2. 10,-2;-l .J ,pd. 10^2. L4.. ff damage or, loss .is duc; in Whdle 'or ip .pa.rt to the.. 

Contractor’s failure to.takc the precautions::;rcquircd by this P^graph. 10.2.-thc.Cpptfactor,shal-iy 
subject to- any rcLmbursement to which the Contractor is entitled under the property insurance 
required by the Contract Documents, bear the cost. 


10.2.6 The Contractor shall dcsjlgqale a responsible incral>er of thq.Gdnlractdr’s 
organization at the site -whose duty shall be the prevention of accidents. This person shall be the 
Contractor’s superintendent unless otherwise designatq'dby the Cofitractot^id writing'td the 
Owner and Architect 

; --S . .cl't’ -'t -■ 'its • 

10.2.7 Tile Contrairtpr shaji not load pripepnit any paxtof the constructionpr she-to.be..: 
loaded so as to endanger its sa&ty. 

10.2.8 The Contractorshall provide and maintain in good operating conditbn suitable 
and adcquatc-^6.protectipH^.^ipn5tot,aib s^i.eesy a^d-shalj.cp.jrply -^iflijall reasonible'-'-' 
recommendations reg^ding fire protection made by the reprcscntatiyes.pf the-^fire insiirabce’-' '• 
company carrying insurance on the Work or by the local fire chief or fire marsM. The area 
within the Eitc..linpt 5 . shall Jbs kept orderly and clcari, and Pfi eoinbuBtiblc mbbish shall be 
promptly removed from the site, 

10.2.9 . ■rhc.Contiactqc.shaJl;aLf..alI tinippiotect excavations-ticrches;=buildingsand . 

materials, frorarnin waf^i grqqnd w^ter,: bdpkop or leakage of sewers,- drains,and dther piping, 
and from water of apy othfff.qrigin.arid shalj rernovc promptly any accumulation oTwatcr. The 
.Contractor shall pro-vide and operate .all pumps,, pipingmid.othcr equipment necessary..to,tHiS 
end. .• 

. 10.2.10 The.Contt^onsli^Iaimavejsnaw.iand-.iec'ivdjich Tnig-Iit:iDesLiJt..Tifdxmfigc or’dejay. 

10.2.11 . Durii^ the progtess-of the Work -and at all times prior to the date of SubstantSa-I 

Completion op.pccup^cy of liip 'VPtk by the Owneq whichever is earlier,’tlic Contractor shall 
provide tengjoraiy heat, ventilation, and enclosure, as required by Mass. Gen. Laws Chapter 149, 
Scetbn 44F(1). The permanent heating andwcntilatioii systems may.bc used for these piuposcs 
■when available unless otherwise pjfryided.m.the Gojitract-Documents/- ■ • ■ - i-v 

. .. ;tiw„ 

I0.J EME^ENClH" ■ 

10.3.1 In an emergenoy qlfccting safety o f persons or. prop erty, the CortlraijfdFshkir act, 

at the Contmctor's.discrcrio^-dP preventthraateneddamage,.bjuxy-or Ids'sl-Ajdditidnil- - 

compensation or eJetenijon o,f.tnne-,c}|j[Tncd-by the. Contractor on account of'ari efiler^en'cy sba-ll" ' 
be determined as provided b Paragraph 4.3 and Article?. ‘ ' " 


10.4 VANDALISM 


10.4.1 The Contractor shallbe responsible forprOteclmg the'-work; the Worksite,■■ 

materials, and equipment stored at the site (or incorporated b the work), other property at the 
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site or other property of the Owner, figainst tTindatism by known or unknown persons. In . 
dlXrging this Obligation the Contractor shall uaize seeuritypersormel, measures, procedures, 
and equipfrienttormatcrials necessary to prevent van'dahsm. 

ID 4 2 lathe event of any damage caused by vandB-lism to the property/mterial^ 

cquipment/items referenced in the preceding Article 10.4.1, and regardfcss of whether the 
CMbractor has exercised duc^carc M avoiding same, the Corititctor sM be financially 
responsible thereftr to whatever extent sa'id dainhge is not indemnified by insurance coyeiage 
avaUable to either the Contractor or Owner. The Contactor’s obhgaimn hereundetshdi in^ 
payment of daniageS-td whatever extent •insurance coverage is unavailable due to self-insu^ce, 

a deductible, of a Belf-insurcdreterdioa ' . , ■ 

10 43 • AnymomesQWedbytheCdhtoctortotheOwJiedoiiacdDU^ofdaniagl^'' ^ 

referenced in the preceding Article 10.4.2 miybe offitt by the awiier-againht any periodic ^ ^ 
payments made under the Contract. 








INSITRANCE AISlDdTONDS ' ; " 

IM CGKniACTOR^S-LlABIU^ . : ■ >-,i 

nil Tbe Contractor shall'purchase from and maintain.in a ebrr^toy or corapanlfcS^' 

bwSillY .Mhortalto * busfae» in fcjurWM™ in n-fcijfc U toM 

thn O'dffit has nnie^bif■■flfsicctim teh insafsnsbas^l-jlnjtet 

fKr+ 1 . w-1nW,whickina.v arise out of or result from fiih Gontiactor s operations ,, 






Cdntracfand lbf-Wlnchtfaa<snnM«or--jimy oev 
Contractor or.byK.Subcqntrwtor or hy anybiie dnectly or indirectly eroploycd;by anyafAygor 
by anyune frr whose acts any of them may be liable; • • _ ^ 


whose aers any ui mcui may n.i;-vSSj- •• .vjtKu -y - 

.1 claims'under workers* or workmen’s cotoJJensatioi^'disabiaybcie^l^'-;^ 

other similar employee benefit acts Which afe£ppiica.bleld'%c Worldt^‘bc-i’-’'; ••■■••■• 
perfbnned;. ■ * - 

.2 claims for damages because- of bo ddy injury, occupational sickness or-’ 

disease, or death of the Conlxactor’s employees; 

3 claims for damages because of bodily injury, sickness or disease, or death 
of any person other than the Contractor s employees, 

4 claims for damages insured by usual personal injury liability coVera^ ' 
which are sustained (1) by a person as a resu it of an offense directly or • 
indirectly related to Employment of such picison by the Contractor,- or (2) 
by another person; 
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.5 claims for darijagcs, other thaJti to the. Worlc itself, because of injury to or 
dcstnictioii of tangible property, including loss of use resulting therefiftimj' 

.6 ciaims for damages because of bodjly injury, death of a persbn or prope^ 
damage arising out ofownciship,'inamtcnance or use of a motor vehicle; 
and' 


.7 cbims.invo.lvin^ contractual liability ips^pcc applicable to the .• • 
Conipaptpr’s obligationstmdeyParagraph3.:IS. . 




.T^te.^surmce regi^pd by’^tbp^a^aph.l lij.l include all:n),ajordivijipnit > 
nd smll be on a cotnDrehensive kcncVal basis includinsuPremiscs ahid.ODemtions 


, 11 . 1,2 

of co verage, ^‘3 slha^fi be on a comprehensive general basis inc!uding4'r«Tdscs .ah^.OpiiaJions v' 
(including. X-C-U), Owner’s and Contractor's Protective, Products and Completed Operations, 
and Owncif Non.o\V^,^,^^d.jfIited Mp.tor,.yelqcJcs...;Sueh. insumnee shall bp;,Wiitcn nobless 

thdji.a/iy Ijmits of required by Iajy„prthDse set forth in the Contract'-Oopuments,’ 

whichever is grc4tei. , ■ .-..'i . 


All insurance shall be written on an occurrence basis, unless the Owner approves in writing 
coverage on a ckiins-madc basis. Coverages, whether written on an occurrence or claims-made 
basis; shall be maintained without mtemiption fropg date of commencement of the Wodc nrttil 
date of final pajonent and termination of any.covcragc required Id be maintaindd after final 
paytoEnt The Owmer shall be added as an Additional Insured on all policies, which shall^'.' . 
constitute pJrimflry insnrarice for the Owner in relation to any similar or concurrent insurance 
independently main^med by the Owner. 

n. 1.3 , ‘ C^^fecatps-qf jn^nce- acctplable-.to fhe, Owner; shall'be. filed- witH-aie.'Ovraef■ ■" ‘ 

prior, tojcomnicnccmgnt ofthB^pj^i^TJhbSBrOerliScates anddhcrinsuiancefpoiicicsrequireti'By- 
thisJlaragf^h .y;^»^hall,cpnt§in apjj>yisipn|thatcov^ge,s,affi)niediUnder thcipoIiciesiivilMdt; 
be canceled or.a^^cd^to t^ireunfd.atJ.et|St-3D.days^ priQr writtKi notice has“bceii-grvei 3 ''fo'tlie t • 
Owner. These certificates shall set &rthevidence of aU coverage ttiquiredby Ihhl :arid lid?2,"-5' 
The fbirn df certifipatc shall be AIA Document G705. The Contractor shall fitmish to the Owner 
copies of any that ^ ^bseqneutly issued^amending limits of coverage/ If any of 

the foregoing coverages am reguir.ed to renaain in force- after final-payrnentand are 

reasonably avail^le, an additional certificate evidencing continuation of sneh-coverage shall be 
srutmitted with the'final application for p aymen t as required by Subparagraph 9.10.Z 

1L 1.4 , In addition to Statutory Wo^}:e^s^C.ompcnsation Coverage,-the Contra'etor shall 
provide Eiripldycrs Liability Coverage at the following limits of liability; 

r/1 . ‘‘V' • ‘ T 

Each accident - $500, ODD; 


Disc^c.!-. policy limit 5500,000; 


Disease each employcc-SSOO.OOO. 
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][ 1.5 -The liability, insuf^cc coverage purct^_sed'by*lhc'Coiitr3rQl,Pr iit order to comply 

v/kk Section i i. 1.1 (-1-.7) afip'V&shail containtbe following limits ofliability, 

. ■$3\.6p0,0OD '- .gencka! aggregate; 

■”$3,Odd,000 - products/completed operations aggregate; 


Slt000;00p-- 

■ ^l;bod,go6 - 

. .‘ft** * ' ' 

• '|it&Gg,ooo- 
''••S2,odo,doo- 


pCTSonal injury apd adyertisingi 
eaek pqcurrence; , . 

’ 4UtbJliabiIity ktdudilig hired aiid. n.o2-D.wned; 
' umiireiia. 


11.2 


11 . 2.1 


OWNER'S LIABILITY INSUR^CE, , .... 

■' ./. • 

The dKer sbalPbaTe^otisikie'lfor'pmn^ and maintaining the Owner’s usual 


liability insurance. Optionally, the Owner nmy purchase and maintain other insurance for self- 





rT-: 


11.3<S 


V'-A' I ► 


11 3/a-.-- ■ • Unless otherwise provided, the. O^er shall a epmgany 



ta.dis;-ffa*- 8 r«is 4 B 5 fJ:gwaen«^^ 

othehs^i-lgfbed in vvritih|hy hll pci^ohs-^d-'fentiHes^^ bencficraries of such insutadec, 

. A Ti'*’*- ^ . . « « . _j Yi _____T. fi t n_—__ 



bccoycrcd^=^hicheWlsi^IiiiL‘tKisut^rHnde^S^l;Hpfode'‘ikt^£fo^^^^^ 
Contractor; Subc6'Thtiitfots-aSd'’^ub-subepntract^' m foe Wphlc ’ ’ 


to 


11.3.1.1 ■ Property insurance shall be on an all-risk policy form and shall insure against the 

perils of fire and extended coverage and physical less or damage^ including, wifoput dupljc.atJ.on 
of coverage, theft,’ vandalising‘nSiiciohs jmsohie^ cdllapse, ii.l5'c'-work, temp6|:|ify.bu^d^ and 
debris removal in'dltfiljiig dHrphliH'dn otcasidnecl by ekforcOTtnt ofiny aj^lichliik^lal • 
requirements,' i|iall Covct reksonable’ doinptrtsatfcri for Architect’s sei^'res and expens^^ , - 
required as a rc^lt of such, ih’sufwl 1 dm.-‘C overage ^or Offer perils shall not fe.r^i^eia uMcs’s 
otherwise provided in die Contract-Eipemnents. The form pf'policy for this covOTgc shall' 
provide for co-verage in the event of a loss’up to the contemplated value of the property following 
completion of all Work required under the Contract, 
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H .3.1.2 If the Owner docs not intend to purchase such property insuranaeTrequired by the 

Contract and with all of the.coverage? in the amount described above, the Owiicr shall so ipform 
the Contractor in wfitihg prior to cornhicnccnieiil of (fe Work', 'The Cdn^’a'ctor^ then 'effect 
insurance which will protect the interests of Ihfe Contractor,’^ubfcontradtbfs' and Sub- 
suheontractors in the Work, and by appropriate Change Order the cost therrof-shaf^ be charged to 
the Owner. If the Conlractor is damaged by the failure or nc'glcct of thc'O'wncr to piifchasc 'or 
maintain insurance as described above, without so natifying the Contractor, then the Otyner- shall 
bear all reasonable costs properly attribtitablc thereto. 

11,3'. 1.3 The property insurance rmintaincdl herenridef by the iids a deductible faf 

$ r00»000 applicable to each/any claim, thereunder. In the event of .an>; 

from any occurrrarcc prior to the Architect’s issuance of a final Certificate fef'PaynicfS under 

Section 9.10,1, including butnotjimited to prpp^jiaiMgc arising from v^ali^o^,casualty 

of any kind, the Contractor shall bVrc^bdsibie'for ^ffe'co'&tbY^Si'd'p'rb’p'^fydanmgc^^^ 

extent pot indemnified by the Owner’s insuiance policy because af said deductible; or to the 

extent no t irtderonified by the Owner’s insurance poUcy for any other ffca&ii.' 

11.3.1.4 Property insurance for portions ofthcV/dric'stored offsite and in trarisif shall be 
procured .and the cost borne by the Contractor, unless otherwise provided in, the Contiapt 
Documents. '' ' .. . y- 

11.3.2 Bodcir and Mach^afyInsm^e. The Ower’s^ . 

and machinery iri^ricc requitbd by ‘die’&iiiract Doc^cnt|'m'by k^, which.sh^qkjnhc^ly',^ 
cover such insured objects during installation and until frdal'accepiihce by the Cwner; this 
msurance shall include interests of the G,wncr,..CDntractpr,tSnl^nti^^_rs,-ajniI,Sub- ^ . 

•^ubcotitractors in the Work, and the Owndf and Cdhiracbr shall be hathed iikifecls. 


11.3.3 . luiss ofUsd'I^ifrghce...The )6.wii.er,.,8t:.&cQ.w^’s.pptiqn, may.p^j^re.^ 

maintain.such insia^'iicc dg wU ihjrijre O^eragWt loss>jFuEC(;^f.'thp.(^eris,]?^p^ydu&^^^^^^ 
to fire or other barrfi^ s;’ hplvbver capsti’' The di^r ^yep. aU righte of^ acripp, ^aim.f the,... • . 

Contractor Ibr hj^k'Wdsd'ef a^pwnk’s ptppcifyi i 2 ckil|inghqp;scqiupnt^^^ to^q?,due tg fire,or, 
ntbr-T b arar ds bnwevcT c'atkcd, fd the extent coveredantf p.aid tjy inkfMce under thk - .. 

Subparagraph 11.3.3. ' . • . 

11.3.4 If the C6plractor.r(i|uq^.,jn voting that. 

described herein or for'other speckl h&artis'be bciud^'m l^.p^P%y,.ra th.e , 

Owner ^hall,. if possible, include such insurance, and the cost thCTeof shall be home by the 
Contractor. . ■ 

11.3.5 If dtifihg the Project etinstmetiop period;tBc .Ov^cx ipsures prppertje?, reaj or ,. 
personal or bofb^ adjoining oradjaK.ntto. the site by prDpq^,.insurance,^de!f,pon^^^^ sep.^|c . ... 
from those insuring the Project^ of if aftoTmri payment proper^ inriiiWcc jb, to be provided, on j ■ 
the convicted Projbft through a policy or policies othw tW fhosc insuring the.|l;nojiecLduring -. 
the construction penoi the Owner shall waive all rights in accord^cc.with the terms of. . .. .... 
Subparagraph 11,3.7 for damages caused by fire or other pcihs covered by this separate property 


fi’-ht/V-* ‘ • 
i.- 

' ■; ra ftth 

ViVVt^ •*«!,*; ... 


•' > ■: ' 
vy/ 
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insumnce. All separate policies shall provide this waiver of subrogatioa by er;dorsemcnt or 
otherwise. 

113 6 Before an exposure to loss may occur, foe Owner shall foe with the Contactor a 

copy of each policy that includes ins,urance coyerag,cs required by thrs.]Par|^ph 11,3. Ea^ 
poUcy shall cLt^^^llgar«Hllx^#itable cotillons. deSnitrons exc u?ron| jnd epdq^ernmrjs 
related to thhl'Ffojbct. Eabh^pSlicy shall'contain a provision t^t the pohpj; wd| npt^e canceled 
or allowed ta' «pnfe'unlii'af ieast'30 ikys' prior written notice has been given to.theConjTactp^, .. 


113 7 'W’^vers of Subrogation. p^TENTlON/^.LY OMIT^ 



n.3.8 

and made p^yahle-fo'-Gic^^er on ‘jcmu w h- 

appear subject to reqti^Mts-%f 

require Subcon^i^§mfe''i^e^5fojc&s._tofoe|,|hl^pontoGtoi^m,siffii&,3^^ , . .., 


^.■ 


gsui^. 





Tito Owrier shall have powef ridjust and 'Setfle-a loss ^V■ith wlnfertf'uidess oheb'f 



n.4 '■ PERFORMANCE BOND AlTOPAYh/pltBOND ' • 

1141 . Thc-Contractor shall’funiish. bdrids covering faifofhl pcrfoirtmrictop'f the Contract' 

and payment ofobligations arising thereunder as 'stipulated in bidding pr ;• 

spcaScally required mthc Contract Doemnents. on the date of ermcuhon of foe Conham. S 
bonds shall satisfy the applicable statutory requirements ofthe place mwhrch foe Work is to be 

performed. 

1 ! .4.2 Upon the request of any person or entity appearing to be a potendal beneficiary d f 

bonds covering payment of obligations arising under the Contract, the Contractor shall promptly 
fbmish a copy ofthe bonds or shall permit a copy to be made. 
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ARTICLE 12 


12.1 


UNCOVERING AND CO'RRJECtiON Cf'wORK 
UNCOVERING OF WOl^’. 


12. 

requiremenfS spc’c'ifically eitp/pgsed jp 

tS Architect', #)hc ^clA'Kit?s otec^ay_p replapfed.at.flje . 

exp^e withcftff'Mange ill- 



ji.2 GdSJRE'CTloNbEWD^ • .- ■.- - • , ■ >' 

12.2.1 i^'^'pqjMIctofsMpirOgip^^^ b;y the,|jcha,e^-p^jfil%g.to. 



j Substantial .uonq^icuon mu ; 

::MdR.bMi-coste-.ofSDSE<imgVaeh rejected wotk,yDcln0fta#^?q^M^)^^ 

tpon^jcnsatjonibr tBc.Architcct’s servicesjand expenses .cnadcinecessary thereby and.any cost, . 
••loss,-or damages<tp the.OwncTie£iulting^fcoin.sqch'^ilurp.pr4q|i?cl. ^ .:.,. ;. -;; •• v ■ = ' 

12.2 2 If, wStkn one year. aft^,.tbe date of SuhsJ^^l Completion,of the.-Wo:^.pr > • • -•.• 

designated portion dkte for.qp^ence^^^ q^tablisheiun^cr; 

. Subparagraph 9.9.1, or 4’ teips Jb^ap.app4«blc speci^.w^nlx. r^qinr^ by,the Goptraot;; > ■'< 

• Doemhents, any of Ac Si^ork'U fednd tq'fe notJn’.^ccprdanGc wj^tlic mgu.ireip^ts.ofthe, .•.- - 

Contract Docurnents, Ac Contractor shall correct it pronipGy after receipt of ■written notice from 
the Ctwncr to do so unless Ae Owner has previously giy„cn Ac Gpn^gtOT.q .aef^fahee ojF 

such condition. This period of one ytiar shali be extended wiA respect to portions of Work fesF" 
perfbimcd after Substantial Cp^]crion.by Ac.pcrio^ pf Ant-tetwera. S.UbstaiftialGpinpIetiOn 
and the actual p^^raknc.e.of^O^ficjrk. .Tins objigatip .j^der tips. Subparagraph. 12.24j^ll = r • ■ 
survive acccptance.pf thei^^prk %d.^ the Contract anij_ tarnation of Ac Cpntmrt. The Owpa 

shall give such notice proin|tiy,.aft.er dricovery of Ac cond.ition. •. • -• --■• .• • 

12 2 3 The Contractor Aall remove from the site portions of the Work which arc not m 

accordance with Ae requirements of Ae ContractD.qcmncnts.aiid.are nciAcr correeted by the 
Contractor nor accepted by Ac Ownw. • ■■ 
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12*2,4 If the ConlractDj: fails to .correct nonconfoiming .Work withm ar^oijable tirnc; •' 

the Owner rnay correct ft in' 'accoriMGO 2.4, If the Conl^tor (tow not proceed 

•wifhconcctlon"'df silth rioneSni^’rr^g Wbrlf ?■ rcascjpable time fixed by written 410 lice . 

from the Architect/liid'Oiv^cr’i^'rip^^^ it store.the salynble materiale .or equipm^t^atthe 

Contractor's'^ic^^^lfthcgraiiketbrddes'nQt'paycqsfeot^^dt removaLand stpragejvithih . 
tea days days’ writtefl notice 5 cll such 

materials and eguipineWat'WctlbB'br%’priYate^^^ si^lipecouhtfor fheproqeeds thereof,, 
after deductftito's^^ &fd’daii|M'i|at;^buld few hKn^^c, by tiiC.CpntrH<fer, finding.. 

condensation'khrvicds'ahd'cxpefefe mde peecss^ th^.hy. If such . 
proceeds of sa3e-‘'ad‘i^Braivcr clisf .vfhicK:^^ havq.hpme, the Cpntraot Suip 

shall be redi’b® Isy thVddfiSneyf If pSy^ieiite then o'r thereafter doe'tbe Contractor arc not 
sufficient to cover such amount, the Contractor shall pay the difietence to the Owner. 

12.25 .''The:Co‘hfF4EfekEMib,car'^‘i6^¥,.d,pftV£toh^^ . 

constrriction;wB^cT&'^1bteWp'^iiny'bdirpIe^a;brffid''OwtoefbrhepfeateTO^^ . 

caused hy th£ Gdiitractor’s correction or removal of Work which is riot in accordance with the 
lequjrerneiits'dftthc Contract Docmrients, 

]'2J2 6 Nothing ■contained in 12J2 shall be^cojfcU ued to establish a,.p,earjod 

_. Txl.«,,iJis.«fCwhtFsi;Kthfh>i?irfvnh’R:n'Tn’i?'l5erfe'd’bf oM ^feas in-Subpai 


.-.ii 



i'T Tclationship 'to the ffine within whicli the obligation to coitiply'with the Contract Dbemnerits-may 
besought td-bc emforced, aor to the time within which proceedings may cotmne^med to, 

4i? establish, the Contractor’s liability with respect to the Contractor's obiig^ibns other than 
specifically to-correct the Worh _ . ,, . 


12.3 


ACGE'BTANCE OF HOKCtlNFORSlING WORK 


! 2.3.1 If the Ownerprefeis to accept Work which is not jn accordance with the 

requirements'- bf flib’-Goritiftet DSBiiiieiits; the 'raay-'Bb so iiiste^ of requiring its removal . 

and cDircction;,;in'Which case tKe;G6iifrect ■Shift ivillhe ^ appro^le and equitable. 

Such adjustrnerft shalhhe effected wheffinr of hot fiflal pkyihent'has.b'eciiiiiade. 


ARTICLE 13 


miscellaneous provisions 


13.1 ■ 

13.1.1 

located. 


GOVERNING LAW 

The Contracfshall be gdve'ihedby the'law of the place where the Project is 
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13.2 


SUCCESSORS AND ASSIGNS 


13-2.1 The Owner and Confrafctorrespecti'fcl^ bihd.tb'^melyMj their pa;d::ri(ks,. 

successors, assigiiS and repre's'entativ^ to h^p|o’^'Ktp.’p’a^erSj.sucqcsSprs, 

assigns and legJ i^resciitatives 6t such'dth<^i'.|iaj^ in reject to bgvci^ts,'. . 
obligations ebntained'in the Co'iitradl Dbciirbcnts. Exd.^^tjs,]^ercmaftCT ^^yi4^^ Dcithcir.ga^, 
to the Conffact'shall assi^ the'Contract or shbict it'S a.'ivij’pip^ ^5^tej7’tp^ii^cijt;.o^me 

other, nor shall the Cbhtta'cfdr aVsim any ihoni^ 'dUe oTto l^cb:d3e <^e to’ 1pm heit'EMef,' .. ” 

..I. _ __ju-J •_ii_' »r-L y." ' . 



person acqdirnig the Owner s-mterest in^d Pptfject, and the Cormetpr agrees tq. execute-ajL- .,, 
consents, certincates, !md other documents other pcr^natf.cop^cj^io^ 

with such, assignm^nf. - ■. .... . •- .. 

13,2-2 If the Owner conveys its interest in the Project to a third, psurty, any, rights .which 

the Owner rnay have agaanst the Conlraclof airsjng frq^^mti^l^g^e^ro,^,shallj|rftg;^tjcall.;jrg;., ^ 
transfer to IsUch thifd party, ' " ' 


13.3 


written notice 


4 't t * I* * *'si‘ '' > ♦ .v ' - ' ^ * /•**» 

13.3.1 Written notice sMl be deemed .to h'ave bcendyly s’^c.d.if.dejjveredm.person to 

the individual or a mcnibcf of the fiihi or entity or to M o^^of.i^e dbjpQ);^pji fof whi^^jj.;. 
was intended^ dr if deUvehed at or se'ni by re^tereid.qr’ccrtiflpd.mml.to ^e. lEisfcbi^^csS ad^t$s,. - 
known to the party ^Ving notice. _ ' ,.... . . 

13.4 -RIGHTS'AJ^biiEMEDlES . ’ h . 

13.4.1 ■ Duties and,obligations rmposed by.the' Contract Documents and righls'and 
remedies ayailablc-thereimdcr shall be in additipp to 2 n,d i;iqta liHutation of duties; obligations,- 
rights and rernedies otherwise imposed or available by law. 

13.4.2 No actiqa qr^hirc to act by.the I^Wner,,,^chitect.qr.Coijt^ctpnsl^.U-.cptisti.t^^ 
waiverof aright or diityafibmed theiij ths,Qjntra!:^;p.qr sh^ 59.9i[}.3ptiQffl£5f ^.lyrcjt.o act;,, 
•constitute approval of dr acquiescence in a breach.^^’creun^e/;-.ex,ccpt a^.njay b.p.spccifjcally>, , 
agreed in writjng. 


13.5 


T^TS AND INSPECTIONS 


13.5.1 Tests, inspcclions and approvals of portions of the Work required by the Contract 

' Documents or by laws, ordinances, rules, regulations or orders of public authoji{jcs-.havptg ' 
jurisdiction shall be made at an appropriate time. Unless otherwise provided, the Contractor 
shall make airangcmcnts for such tests, inspections ^djapprpval^yjlith an.iiid.epcndent testing 
laboratory or entity acceptable to the Owner, or with the appropriate public authority, and shall 
bear all related costs of tests, inspections and approvals. The Contractor shall give the Architect 
timely notice of when and where tests and inspections are to be made so the Architect may 
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observe such procedures. The O^viier shaU ,b,ear costs oftESts, inspe^.tiops. or.approvals which do 
not become requirements until after bids are rrceived or negotiations concluded. 

j 3 5 2 If the Architect, Owner or public authorities having jimsdictiqn deferpoine th?t 

portions of the Work require additional testing, infection or approval not included under 
Subparagraph 13.5.1, the Axchilict wjll, upon written authorization from the Owner, rps^tthe 

Contiuctortd-rii^S-^ii^gb&Hlitsforsh^addittoir^bs^^^^^ 

acceptable t&llhe •Dvinief;:^a--did''C5«to^ bhafl-giVe. to th'e.^W of 

whem tests ^3 ins^'^tibh® to bc'y^b'^'the Aihhitedt may obseryfc sucb,;^ipcedurcs. The 
Owner shall bear such costs except as provided in Subparagraph 13.5.3. 

13 5-3 If such'grocedur^s ffii:-&sfehg;'ii#eetioii or Approvalun^rSu%'^agrpphs 13.5.1 

arid 13.5.2 reveal failure of the portions of the Work to comply withrequireiftrats esfdbhshed ly 
the Contract l:>pcuiiients, 
including thosd^^f 
expenses. 


permits for my-fiiebhhfliSa] cJcyarom, - 

whiebrnay of th^ premises the'Owner. 

Receipt of suchpeimits or certificates by the Architect shall be a ebnditjon precedent to 

Substantial Completion of the Work. i. 

13 -. 5 i TiSth’pF^^e.fitiffn^co^utte^ to the Coritria s^U 

■prornptly toaVoid'lrttfeBs^hlctdiaaytoth^ . -e- 

■ '.'-H-iVv.'■ ■ ■■ • ' . 

13 . 5 ''^'' •EiiiaTATfGK' 0 F;ti'ABiUTY ' ' , j.,. 

13 .S .1 7 he ChTOcr shall be liable erdy to the extent of its mterest in the fVbjeGt;'lifiH'fro •' 

officer, director, partner, agcift or enqrbycc of the Owner (or any pa™ of a mr ^ 

agent or employee of a partner) shall ever be personally ofmdmduSlly hatle with respect to flits 
Contract-or the Work. Each Subcontract shall include the foregoing limt^iop, which shall be^ . 
cSbetive if the Owner ev^’sndcfcedsto the tlonfractOr’s fights and obligations Under'a 
Subcontrad .•••■■ ■ . 


13 7 ‘ • The Contractor shall comply With any decisions of the Ailingtdii'RcdeVelopnicnt 

Board applicable to the Project, and with any otheft Laws, By-Laws, Rules, and Regulation^ or 
Ordinances within the Town of Arlingtom 
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ARTICLE 14 


14.1 


'TEfa^iNATIOl^ SXJSP^SIOJ^ 
OFTHECONtRAt:! ' 

t'^RteAti'oi^' BV t'HE CONTKActoi ' 

■’■X' . • ■ ■ ' ■ ■ • 



14.1.1 ['’■^Ijc'^Cdnlra^or leironatcyhe Contf^ct is of 

iij^^o'aci'br i^It oftiic'iSoiitractof or d-’-i^^n+Vor-fn^r t3.';iC^,’h;-r,T,h^^fr»r 
wloyeeS Dr aftV othei: pdreons perrorrni 

the Contractorj for any of the folIowing.rcason5* . 

...1. issuance-pf an order of a court qr other public^uthoiity haying... ,': 

• . ....... 5 ...... 

V' */•» * . ' . ■ 

.2 ’'^get'of goifepurient/su^^ as-declaiit^ipn qf^a,tipn^5mergency,.n?a^ing;. 

liiaterial unavailable, 

14.1.2 . Ifoncof the above; reasons exists, the Contractor,may, Mpmseven additjoqal 

days* written nioUco fl me (3wiicr.aii4 A:chitcct:, terimnalp.tbc Cqj^tract^and yfecpvcr from.me. 
Owner payih'eiit t^ir'^^orK^xecufeq ^d.for proven loss •^jth.resp^ct.fp mattnals, eqpijjnient, 
tools, and conshniHioncquipnicnt ar^ machine^,_includmgjeasonab|c.Qycrijcad, pn):^t.Mid. . 
damages. .••■ ■ • ■•• •- L • - 

14, L3 If the Worje is stopped for a period of 60 days through no act or feult of. the 

, Contxactor,ora SohcDiJiiai^f or thcir-.a|c?itsor employees- or, ^y pth^p^ons. pei^rpjib^- ' 
portions .of the •^oTXui^ereopfract witK'the .Contractor betjau.se.fept^trhas.p.^^ently -. ■ 
felled to.fulfill the Owner’s obli^ions under the Gontract-Documnitswith respect to:matters 
important to the progress of the Wori, the Contractor may, upon seyeit additfonaj-days’-iyiijtdn 
notice to the Owner and the Architect, terminate the Contract and recover from the Owner as 
provided in Subpjpagiag|j^J.4,l.2; - 


14.2 


^ .y;gRKa|^^TIQHB.Y.THE OWNER. 


t'n* * 


14.2.1 Iftbe Contjaetpsis adjUjdgcd a bai]iiTrp,t, or iXth? Coii,traptor,piakcs'^.gcneraI , -i' 

assignment for the benefit of the Contractor’s creditors, or if a receiver is appomted on account 
of the Contractor's insolvency, or if the Contractor persistently or repeatedly rcfiiscS or feils,' 
except in .cascs..^^| i 5 :;hichjxtansjion,of.^c is pmyi.de.d, to mpply.ctipugh ppppptly,,5lcni,ed. 
worsen or-projiisr.^iqnals, or jl" tijC Cp'ntia.ctor fails to ra^e pntinpt P®y5>pnt..tD. ‘ . 

Subcontifectors for materials' or labor, or persistently disregards laws, ordjnahccs, rules, 
regulations or orddrs of any public authority having jurisdiction, or otherwise is guilty of a 
sigxtificant viol^on of any pro.visrion of the Contract, including the failure to pcrfoira the "Worlc 
in Accordance With the Contract, then the Contractor shall be in default, and the Owner may, 
without prqudicc to any other right or remedy, and upon seven days’ written notice to the 
Contractor, taike possession of'all rnatcriajs, tools, appliances, equipment, construction 
equipment and machinery and vehicles, offices and other fecilities on the Project site, and all 
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materials intended for the Work, wherever stored, and may terminate the employment of the 
ConlractoT, accept assignment of any or all Subcontracts pursuant to Paragraph 5.4' and Cmsh . 
the Work'.by whateveTTOethod the Owner may deem expedient. The Owner shall be entitled to 
collect from the Contractor all direct, indirect, liquidated, and consequential damages suffered by 
theOwner bn account of the Contractor’s default, including without limitation additional 
services and expenses of the Architect made necessary thereby. The Owner diall be entitled to 
hold all amounts due the Contractor at the date of termination Until all of the Owner s damages 
have been established, and to apply such amounts to such damages. 

14 2 2 When the Owner terminates the Contract for one of the reasons stated in 

Subparagraph 14.2,1, the Contractor shall not be entitled to receive further payment until the 
Work is finished. Any payment to tbs Contractor in quantum merait shall be capped^ at the 
ampimt due under this Contract, including any adjustments, regardless of whether said —. 

■ termination by the Owner is deemed rightful or'Wrongfid. 

j4 2 3 If the unpaid balance of the Contract Sum exceeds costs of finishing the Work, 

including compensation fbr the Architect’s services and expenses made necessary thereby,.such 
excess shall be paid to the Contractor. If such costs exceed the unpaid balance, the Contractor 
shall pay the difference to the Owner. The ‘amount to be paid to the Contractor Or Owner, as the, 
case may be, shall be certified by the Architect, upon appHcation, and this obligation for payment 
shall survive tetmination of the Contmet. 


215453^1 • 
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SUPPLEMENTAL STATUTORY CONDITIONS 


ARTICLE 1 - WAGES AND EMPLOYMENT PS^ACTICES 


1.1 


l.W 


1.L7 


' iPr^^cnce To Vetmiis and Citi^ In public WoAiJpati? of Wages. (Statutory 
jifereiKc:’ Mass. Gm. Laws ‘Chapter 149, Sktion 26)^ii)js Pa^g^gb applieVio 
every contract or subcontract for‘the construction of public -woiks by the 
Cornmonwcalth or by a courdjyj town or district, nr by persons contracting or. 
subcdntractulg for such wdrfe. , , ■ , . 

■ pfm^Mpics%d\apprcntices, t^uff^Vs anS 

pfeiferw^e ^ given to ;c;^fec&_o|^|''Ciqn^a^^ 

' ''lia^i^iifes(lc^lsof&(^riiSnQnwEa.ltj&,'torat I.e^^ . 



m 


to BfaU^-'and^ 

sacH-coTHify.towiorcbstnct. , , 

,. -‘c- ■) -o-v- .. • 





the rate or i^eS'dfl^S’td bi. dctcMed by ., 

Inh»icfT=Tpfa'a^;tip»^Sn'VfcT'''rtmvTr 1 pr}’ rirnvidEi that-mc'Waecs Daidfo falibrEfs 



m^Egi^i^lce"'o''f dr ioi^s wilerl ‘ 

iuHh'Sf,''tK^ wherf’tie's^c'pnbhpwb& isTq'Ik%' nV^rtedor' 
'j^dre'tcttms, th'c’ wages pwd' to NHd'rers sWll d&t tjS'l^s SmmSsgip^!,tb^‘_.._^ 
lildj-ras' in tjjfe mliiuciiiai •5cif;icc''bf hitf, td^ . 

fuithiif, that if; iii ahy of the tbWns'whi^dtiie works'ate fd ^;cdhsTOte<^ a^jyage 
nst'e^r Wage rates have bE*ii dstebHHh‘ed-mc’eftW tted4'!wd‘d^|iafipj^^^^^ 
ccjltefctive a^ccihciits tJr ufiderstandings in the private raristructio4’jndus^ 
between organized labof and cn^lo’ych,' the rate or rates to be paid onsaiti works 
shall not be less than the rates so established; pfovided, further, teat rij towns 
where Tio such rate dr rates have been so-c^bllshed, the'Wages ^aid td mechpnics 
and apprentices,'tcainsterS, ch^uficufs add'laborers on public worn;; shall hot'be 
less thm the wages paid to tht employed:' m the same tirades arid occripatjofe hy 
private cmploycn'Engaged in the constnictiori iridiistry. This section shall' also 
apply to regular employees of the Commonwealth or of a courity, town or district, 
■when such employees arc employed in the construction, addition to or alteration 
of public buildings' for whicli special appropriations of more than one thousand 
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dollars arc pfovided. Payments by employers to health and welfare plans, poision 
plans and supplementary upcmployment benefit plans under colle-ctive bargaining 
agreements or understandings between orgamted labor and erhployers shall be 
included for the purpose of establishing minimum wage rates as herein provided. 

f^ist of Jobs; Classifications; DetetminatioD of Rate ofWages; Schedule. 
{Statutory refeence; Mass. Gen. Laws Chapter 14?. Section 27) This ?|{^graph 
flpplifjs to ev^ry'contract or subcontiact for the bonstructibn of public worjes by 
the Coramonwralth, or by a county, to vm or district , 

The Cohiniissionef oFLaborand Industries shall prep^ f^r thc.^e ofsu^.^^ 
public officials or public bodies whose duty it shall be to ciusc puS'Iie works to .he 
C6nstxuct^.a list of the several jobs usually performed on ya^DUs t^cs Q|j)ublic 
Waipu^cIn Wliichmc^^anics aftd.ajf)pfptiE^,;ip^t^s, 
ore'^ployed. .TKc'Ctfira^sioWcf sha)! class^saici 

.1 _ma« dpr-m Prior tO BWarainH a 



I’Ml &bmii‘to the.'Cfe'im^sionef a Ust of the j^bs\t!poit wbfob.raeclmmcs. and, 
'aii^icnticbs, te^ters^ chanffeuxs and laborcrfare to be ci^.tqi^cd,, and shdl,, , 
r^esttfidppramisifoperto dctenhiric'themtcgfwagra to .b^ pmd. on .each job. 
Sald^iatcs, shall a^ply to ^.pempns engaged ih transport^ giRycl pr till to t^g 
site of said public’works pr rcrobving gravel or ^1 speh site, reg^^css, pf 
whether ^ph perspnS are ci^J.oyed by a contractor or sxi^ontfa^tor or-^e 
indc^ied^lit'cohtpctpljs or owmcr-operatpira. Tic Coramissipnerj .subject, .to the 
provrwo^ of Pmi^ph 1.1 of there'Suppleroentaiy Sta^tojy’.{^;jiditions., shah 
proceed foidiwith to determine the same; and shall furnish said official, or public 
body" ^.th a schedule of such rate pr rates of wages as, soon as. s^d dcteirninatiion 
.&M1 HVe bcKn made. In-adveitiswg.qr cal^g .for bi(is..for, §.ai^ wp.rfcs, the. , 

-awai^g. official .or p'l^hlic bpiy. shall'incorp-oii^ said sc^c^k. in the .. ■;. 

adveffes^ent dr cairfoV bji&.by an appropriate reference, thereto, and shall . 
ftimish a cojiy..qfsaid scliedule wrEhqut cost, to anyp^qn requesting the s.aine. 
Said schfeduie sSli made’ a pari of the cpntoct fiqr stod. wprks.and 

continue to ^c.'n^mumrate or totb of wages, ftif,said emplpyecs dnrmg-.fficj|jp 
of the cohtrabL' Aiiy pcispn engaged in the constriiption of s^id wqrlo;, shall. cay.s.e 
' a legffile 'cppy pl’sald rehedule tp.be posted in, a con^JpURUs p.lpce.at the.; 5 it:e 

ofsaid wqi^'.dr^gthe %pfcqntjp;;t. jihc.^qresaidrqtcs .ofwages m.jhb,.! 
schehiilc'bf wage rates shall include payment by employcrsjq health ,aD.d welfare 
plans, pe^ionp!,aiis',anjl,supplement uneiigibyrncnt benefit .plans.and suefr-. 
paymente.^hap I?c coiisidCTM'as payments.to.pers.om upder tfes sectjgn . s.-.. . ,■ 
p^orkungwork as bercii? •'^y cmpioycr.engagcd.ln .the construcii.Qn 

of otcH wprb who does'hot rnakc payments to a health t 'w^clfare plan, a • , . 
p^tqhpfap and'a supplementary unpmp.kytoont benefit plgn, wherq such • • 

pajhnepfs arc included jq said rates of .wages, shall pay the amo.upt of sdd-v.*- 
paym.chts dircctiy to cadi employee engaged ?n said cpnstru.ction. Note:- The . >•• 
awarding authority docs not guaran.tcc the accuracy of any schedule of wage rates 
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1.3 




' fiirnishiicf to the Contrador hereunder, and the Contfactor shaD be responsible for 
’ ascertaining the prevailing wages in the area where the work will be performed. 

■’Eiiljlciyracnt'Rettonls To Be’|tept By Cinlxaptor, Subcontractor; Stateineht of 
Cd'iBpIiaiice.' (SCa’tutoiy rtf^ence; Mass.'Gen, Laws Chapter 1.49, Section27B) 
This Paragraph appifes to every contract or subcontract for ic cunstructibrt of 
public works by the Comtnonwealth, or by a county, town or district. 

Every Contractor, SubCbhtfkctdr-or publk'body engagbjl ia said jrablic, works to 
wliicH'Pzirfgfaph 1.2 Oftbe^ SuppId^eijtjiiy'StAitofy Cdndittpns'applies.sh^l . 
keep a'ifue accurate red.pfd' df ait%i&I;^cs ’&d apprenlices,^teamsters, 

chaitffii^ te'd lalwrere cm^ldyed thetfe'c^''slBtrvmg'tbe name, atidress and, 

' SlcuSaiioiSsI biassifidatidh df'Mch isucR’cnjpto^eeph.saMi works, md the hbixrs - 
-and-the fekbh'racft''enjpiqyee;'.^d sh^ furnish to 't^e 

Lifer'diid'Ii^UstrieSy .ii^pn fii^"ii=qi(ibs^! a^eppyqfsaM reTOrti.. 
^^S^^p;|6y'^'’ejhpl6yei'’or biS'authciriczidVgehVhMctto'fr penalties of peirpiiy.' 

cisrJt„i.„n V... i-i---- , 



may 


Each such ContractfafJ'SufecdntracfDr of public body ihali preserve its payroll 
records for a period of three years fiom the date df co mplctipn of the contract, 

•;i: ^^pi^Bi:fcKC6Htfabtbf;'Subcotifi3ctor bf^Blic body shall firrriish fo the 

Cdrmhissioiocr of Labor and Industries within fifteen days after completion of its 



SuBcpj^ctbf or public body. who'Sifperv'ises'tlie'payinent of wages' jii the 
foUdwjhg form; 


STATElvfENtGfeCQMPLIAKGH 


.2004 


CNara'e'fof si^t’oiy party) (Title) , ■ do hereby stale- •• ■ 

f V 

JThat Epay bf supervise the payment of the persons employed b’y (Cdntractor, Subcontractor or 

public hfody)__on the__^and that all mechanics (building or project) 

and apprentices, lepmsters, chauffeurs and laborers employed on said project have been paid in 
accordaii'tJe-with'.wagEE dcteiroincd under the provisions of sections twenty-six and twenty-seven 
of chapter one hundred arid forty-nine of the General Laws. 


Signature 


Title 
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1.4 


1-5 


LS 


1.7 


The above mentioned copies of payroll records and statements of compliance 
'shaU be available for inspection by .^X blere^ed party filing a wntlen.r^ucsl to 

the Coirtmissioriiir for siicii inspection. . ■>!:' 

Wages Paid to Operator,5 of Trucks and 0^ Equipment- (Stafutoryrefqrpnce: 

Gei’tat^s Chapter 149; Srction 27F) XWf ^ 

convict for'^e'coiiiilTuction.of.publip woidcsb,y-the,Coiiimonwca]th* o^fiya- 
covinty, cify, to.v^ or district. . . • 

Prescribed mtps of wgges. as dete5n,^e^.b^ 

•'cr^'L^p-qg-tHefrojccL'Smd 

coi^sSiM ' '7 f 

^ the c assificatio.li.ofijobs,- aii,dthe of 



waecs to DC paru iOJjyy.-, srp-rif.-4 - , 

• . • • •' ■ ‘ ■' ‘ ‘ , •• ■■; •; i .; .•■• 

Rre-^'cTbiicc Sheers ■’(s;ta&tp^pj^rcqce:'fes. Giip Law?.Chap,ta;-449,y_ 

Siiioii 27B) llius P’ara'grapii 1 .’5 applies to every contract for the cpjistru.ctrpji, 
alteration, maintenance, repair or dOTolition ofi or addition to. any public works 
for the Connnon'Wcaltb or any political subdivision thereof. ■•■» ■. 

■ ,:•> s'!V 

The Contractor shall pay to any reserve police officer en^jlcyed by hiin in any ^ 
city ortowntheprevailmg.rateufw.age.paid lo regnlHr,.pQlicc.Dfficei3.1n-simh;bity 

ortown* • ’ . ' • . 

' . , . t.*u 

EkhUloHrXlay, etc. .Thji;.itorngi:apy -6 only-fp-OTiltinots whiph are-i^i 

• subject tofheprovisions qf jvtass-.Gen. Layvs.Chapter 149, ScetfonS73(} arid::S4^ 

Ko laborer, worker, mechanic-, foreman or inspector working within this .... ., 

Commonwealth m the employ of the Contractor. Subcontractor.or other'petsotf ■»•-•.•• ■-v •' ■■ 

doing or contracting to do the whole or part of the work contemplated by the 
contract, shall be required or permitted to work,inore thra eight hours “ 

day or rooiethanfinty^eight hours many one week, or-more than six days m apy 
one week, except in cascs.o’f etnergency.. •' 

LotJgmgj etc. (Statutory .re^ence: ^.ss, pen. Laws Chapter 149j Section 2?55 f -- 
Tha P'^agraph appBcs tp.;eyery contract with the Commonwealth, a cbimt:^,-©it|^- 
’ or town, or with a department, board, commission, or officer acting therefory-fbr'.' 
the doing of public work. 

Every employee under this contract shall lodge, board and trade where and with 
whom he elects, and neither the Contractor nor his agents or employees shall, 
cither directly or indirectly, require as a condition of the employment of any 
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1,8 


1.9 


person that the employee .shall lodge, board or trade at a particular p lacc or with a 
particular person. 

Acccssto Contractor’s Records (Executive Order Mo. 195) This paragraph 
applies to every contract for the pnrehase of services or material by any agency, 
bureau,-board, comniissbn, institution, o.r departnient of the' Commonwealth. 

■■ -The; Governor dr his designee, the secretary-of administration and finance, and the 
statBiiailditor'crhis desi|‘rlee shall have the-right'at reasonable time s and upon 
reasonable notice to cKaTTnine'the books, records, arid other coinpilations of data of 
■the Cdnlractdr which pertain to the'peifbmlaiice and recjcintroerits of this cbntract. 

• . -"7 

-i’y^ckrker-s Compensatfon Inriira'nce (S taintoiy rd'fete^iitie; Gctf. Laws 

;,,Gliapted49,Section-'34A) This-Eaiagr^h I.P'E^pUesto'bveiycbitoctforthe . 
1-co^imtnJction; altdration, riiaintSnaflce;-repair'br!dcmblilK)a of;'br additibii to’, any 
'public building or other public works for the Comrnonwealth or any political 
;-,js^b|<MyuionthereQf. • ' * . . 

.‘ • ■■ . , 
T^lClp'ntractonshall, befor'c.cdnmiencing perfomance of the edhtrabt, provide by 
payment of compehtati'drl and -t^ifuniislmg of oilier benefits 
hen- T ■a'wfi Ghaptec l-S-^ tii'all persons to be' c^B'j^'^dcx'thc, 


■-'w 


_^fei-L,^:pmHt;;bs'-fiinilished at-the time 6fdxecutS(!!'n aftifis‘’cofllfiact figilUre 
rnntmiie.in-ibrce-sbcKiii'surgitic'e'as" ifefesaiti slmirbe'Hecined k 
—^^^Tbrpach pf-the contract and'SraU.'Operat.STas^-'ah'iinfS'i^iate tdmiinitjon' 


ARTICLE 2 - 


pfdpoSi^ cancellation to the other .party and to the'aTV&fding authority at least 
fifteen days'prior to the intended, efiective date thereof, which date shall be 
oqtj^ss^i-iujMI notice. , . ' 

.lEMPLOVMENT OPPORTUNITY AND AFHRMATTVE ACTION 


.'i- 


(Statutory.rtfo^K-rl^ags^Gcn. Laws Chapter 151B; Executive OrtJers -No. 74, No. 116 and No. 
24^, The provisions of this Article 2-are intended to comply with the Commonwealth’s' 
Supplemental Equal EmpiDyment Opportunity Anti-Discrimination and Affirmative Action 
Pmgrmn, referred jto-infixecutive Order No, 116 and administered by the Massachusetts 
Commission Agafij^st-piscrimination, If.no specific percentage has been inserted in 
SubpatagTH.ph..2'.i{.3 below, the applicable minimum percentage provided fer in such 
Supplemental Pf.o^m shaJi be deemed to have been so inserted 


2.1 


f)cfeiitioTi5 . Forpurposes of this Contract; “minority” refers to" Asian-Amcficans, 
Blacks, Spanish-Sumamed Americans, North American Indians, and Cape 
Verdeans. “Cominission” refers to the Massachusetts Commission Against 
Dis'erimination- 
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2 . 2 , 


2J2.1 


V- and Affir m ative Action.-Reguircmen ts. During the - • 

' pdfohn^c of diis Contract, the Contractor and aD of his Subcontractors. •• 
.(hereinafter "Contractor"), for himself, hvs assignees and successors in interest, 

H^ec to pomply With Subparagraphs 2.2‘. 1 through 2i2.11. • 

ili'.i?nncction with..thc performa.ncc pf Wofkupder.^s.Gontract,-the Contoetbr 
sh^ not discriminate against any employee or applicant fiir employment because 
of rape, color, ^-eligipus creed, natipnalorigim.agerp^ s,e>t. The afbresa^ prbvisiori 
mdliidp; limrted to. tlic felJpOTr upgi^mg, 

i^^otwn^'ortrahs'f^r't^crnitni^ remuit^rient layofff tenrnnationi 

■ ofmy o’r'^rTonns, ofcompensatipnieonditions or.pnvilegwof 

^ioio^nt; anH sclertion for apprenticeship, The Contactor shall post hereafter. 

in conspicuous pjaces, fW dppHcant&jfoi’ejmplo 

.. uJ VK.^.r-'nmTniRsinn sfcttinii fiJfth the'pro'xisioiisrof the Fair 



Z.2,2 


In ciinnection with the performance of Work under this Contract, thc Contactor 
shall undertake in good faith affirmative acUon measures designed to climmate 
any dis.criraioatoxy .barriers.^ tlie tenps- and conditions ofcmployiftc^ on the 
of race, c^Ior, rcligsqus creed, national ojigin, age or sfcX; and to ••• 
ehnuiratc anft rcii^dy auy effects of such discrimination ra.tbc'^aSL“:-Such.---. 
aIS^trTC‘actrot('sha31entaii. ppsitlvc aijd aggressive measures to cnsi^; xiq^l 

o^mra^^inlhe ^eas' of biriftgrVipgradihgi-demDtibn ort-ransfa.-reesm^m. 

. _xnrtdiin=seryiCedj>TOPrcntiiceMip‘- 



2.23 


2.2.4 


As part of his obligation of remedial action under the fbregbmg'Subpara^pK’’- 
2.2-2, the Contractor shall maintain on this project a not less thM ten ^ 

(10%) ratb of tninority employee-man hours to' total mati-hb'urs id each job • 
category including but not limited to bricklayers, carpenters, cemerf i«fSons,^ ^ ^ 

electricians, ironworkers, Operating..engineers and those “Classes afwork 

enumerated in M^S; Gen. Laws Chapter l49,-.'Settion-44fv ^ ^ ^ 

In the hiring-pfmmority journeymen; apprentices, taindei and ad^ranced ft^n^sV--; ^ 
the Contractor shall rely on referrals ftom a niulihemploycf afBrifiatjvE actmtf' 
program app^ved by the Commission,- traditional referfal-md^ods u^M^^^^ 
construction industry, and refErrals-from agencies- not rodfe thbn three in numbef- 
at any one time, designated by the Liaison Committee (described m Sut^?ra^ph 
23.5 below) or the Commission. • 
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At tte discretion of the Comnjission there may be established for the Jife of ths 
Contract a body to be knovvii-ai the'Uaison Committee. The Lsaisoti Cemmitiee 
shall be composed of one representative each, from the agency or agencies 
ddMilustdiing this project, hereinafter called the administering agency, the 
Co’i^'iirion and such other representatives as may be designated by the 
Coinntissioh in conjanctiem -with, the admmisteimg agency. 


The Contractor (or his agent, tf any, designated by him as the on-site equal 
efngi’oyment opporforiity oiScer)' shall recogniEe the L'iajsop, Committee a? ^ 

■ affiii^tiVe action ho’dy, -and shall establish a cokmumg woricing relationship. 

Wiflf 'tWLiaisonComnnttec.pbnsulring with the Ljaisoii Committee on all matters 
•reined femirtorityreemitr^nt, referral, eraployment and training. — 


Tife'Contractor shall prepare-projected maiming tables on a.quaiterjy.basri-. ihese 
-^l^-f^^bfolcch down into pf^ectioris, by week,'of workers required ip. ckp ^de. 
•.’■e|ti5e^-§BaII be furnished djfe- we eTc-in advance of the cofrinienceraent of the 
pl^od coveifcd, and also wheii updated, to the Comniissiori and Liaison 
Cpinniittee- 

employmeiibrefeirarbrders; prepared by the Cphtracfer, shall be nia.de 
a'^iiSbldTci the Coimiiission srjd to the Liaison Committee on request. 


The Contractor shall prepare weeklyreports in. a ft mi approvcd by the 
Gloinmission of hours -iVorked iii each trade hy each emp loyee, Idch^ed as^?. 
minm-ity or nominmority. Copie's-bf these shall be piti-vided. at the rad of each 
week to the Commissioii and to the Liaison Committee, 

If tijcrContractor shall Use any Subcontractor on apy work p'^rmed nnder’t^', 
'flCpiibaki.- ie-.shaU take affifroative actian to negotiate with tjuahfied rmiiority'' ' ] 
■Subcontractors- This aSirolative action shall cover both pre-bid and post-bid 
periods. It shall-include notification to the OfSce of Minority Business 
As#tahce'(within the-Eiecutivc-Uffice of Commmuties and Devdo{ime:(tf) or.ik 
d^gnee-while bids are in preparatlbji, of all products, work or semces for which 
the’ Contractor intends to negotiate bids. . .. 

In the employment of joiiracymcn,’ apprentices, trainees and advanced trainees, 
the Contractor shall give preference, fifet, to citizens o f the Commonwealth wbo' 
have served in the armed forces of the United States in time of-war and have been 
honorably discharged therefrom or released from setiye duty therein, and who are 
qualified to the peifonn the work to which the employmentrclates, and, secondly, 
to citizens of the Commonwealth generally, and, if such cannot be obtained in 
sufficient numbers, then to citizens of the United States. 

A designee of the Commission and a designee of the Liaison Committee shall 
each have right of access to the constniction site. 
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The Contractor shall mainlain as a goal on. this project a not Jess than five percent 
ratio of-womcn work fercc to total project.hDUrs In both the general con^ct-and 
■■■■each individual filed sub-bid co'hlract, ■’ 

A Labor SchcdillMg Tabic will betised as a tool for achie^vmg a range of >v;qraeu 
work force paitic^ation for the entire project in both the general contract,,apd 
each individual filed sub-bid confiacL Said Labor Scheduling Table shalLbc in a 
form acceptable to the To^Wii 

'• * . •* t**' 

■Before starting Work, the Con^^n 0npllijl’cs the G^c^. 
anld its ffubcond^tors, as Well as ail,n^. siibrbjd^ 

for a^cVc'incht of the equal-DppoitSi^'gq^spF&c,j^bntract, Ajl CpjL|t^ptors 
•w&I bfe required tb-make a good E.itli ejErort to.acj^ey£.uicse goals.. '^c.p|^..W'lll 
indicate ifthe&Hraciois cxjfeci!:tB'Ste}ife'v^e’thc requirerotnts dunbng'Bib first 
quarter. If there are reasons yjhy t^p.Cpntractors. do pot expect to..acIycye fop ’ 
■requfircmejds during foe, first yep of thc,«)iitract cons.;^ctio^.p^s,e,-.then 

■'”ihc Gont^6rs"Eh4Up'roVidegpI^^^jciiipte(l:tp.^fep','tp t|ic extent re;gsbijibly 
possible,' these obstacles to a good faith effort to achieve such goals. ■ .. 

Not more than ten days follo'wmg the end of each ■work quarter, foe Contractors 
^will report on foe achievement of the goals, detailing the good ^ith efforts foat 
' have been made arid will continue fq be iriadc and any other ap’prnpriate efforts 
not yet undertaken. 

. All reports-will be si^ed. by an. officer, o^prfocipal,of foe company who has.the 
^authqfity to.coiiftactually'^ohligate..foe company. 

2.3 • .The Contractor shallcomply ■witli the provisions'ofBxecUtjve Order No, 74, as 
. , .'anaended byExcctrtivc Order No..,166,-dated May I, i975faiid.ofMass, Gen: ’ 

Lritvs Chapter 15,1B, both of which are herein incorporated by reference and.rhade 
a part of this Contract 

2.4 ’The Contractor, in the perfonnance of all'VVork, and prior to completion of'thb 

jiVork, will not disorirninatc on,gn>un^. of race, cplor, religioiis-crecdcnational-;- • 
origin, age or sex in employment practices, in foe.jplectipn or retention of- ■ •;i'l 
Subcontractors, or in foe procurement of materials and rental's of equipment ' 

...••••■ . 

2.5. . In all sqlicitations.cifocr by cornpetitive bidding or ricgDtiatiDH.rnadc by the .■•• 

Contractor either, for work to be pET%rped uoder a subcp'ntract or for foe’ r- •' ■ 
pjuci^nient of m^eiials or equipment, each potential Subcontractor or supplier 
stmll be notified in-vyriting by foe, Contractor of foe Gonlmctor’s obligations'undfcr 
tlus Contract relative to non-discrimmation and affirmative action.- 

■ • 

2.6 ' The Contractor hereby certifies that he shall cotrply with the minority manpower 

ratio and specific action rteps contained, herein. The Contractor shall be rcq'uircd 
to obtain from each of its Subcontractors and submit to the administering agcnc-y 


2.2.IQ 
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prior rb ihepcrfonnance ofany work under tbf Contract a certification by said 
Subcontractor, tcgardkss of tier, that it will comply with the minority manpower 
ration and ^ccific affirmative action steps contained hcreim Such certification 
shall be provided on forms furnished by the adniinisteririg agency or, in the 
absence thereof on forms prescribfed by the Commission, 

2.7 ’ The Contractor’s certification form must be signed by all successful low faidderfs) 

prior" to award by the administering agency. 

2.8 ■ Compliance Informhtion, Reports and Sanctions.. 


2.8.1 


The Contractor wilfprovide all information and reports rctjujred by the' 
adfriihii^ririg agency or the Coiirriiissioh'on instmedbn’S’issueiJ either of theni 
■■and will permit access to its facilities and books;, fecbrdsj accdhritt; "andother 
■.sources of informatjojiwhiEh may be determined-by the-Cominksioji td/affect the 




.reiniirenientsf'Where iirfbhuation’fe'^ed is in thS'ilM^^’ry'fpb's'ste^ 
. 'c.-iiZ k.. 



, •• • VA'r.iy®pt.'Si'i''r. 

2,8,2 ‘VSThenever the administerijig agency, the Commission or the Liaison'Cpninn^cc 

■ believes the Contractor or any Subco ntiactor may not be operating jit comoHance 
';.'tvi^.'^teiins''6fthis Fafa^ph 2.8, thd Gofrinusrsic^''djfect^j’'of't^d^^i^ ‘ 
..\^i^^atcd agcntjShall cbncluct an.'appiioprfatc'ipvc^fpatiD^'' an^tnaylj^^-^^ 
the-p^Mj'tfl’dfcteniunelf such Cbntrttctbf ii'opeEat^’’ni''cb^li^!^i^^lFfL!;‘ 

- r-v.femjsi.'offhis'Paragra^rh 2,8.' If the Goihinission of' its'^ageht fuidkfh^Gp^^ct^f 
of any Subcontractor not in conpliance, it shall make a preliimntoy’feptirt 'd^' 
noncorapljanee, and notify such .Contractor in writing of such, s^s as.wiJLl in fhe' 
ju.dginent of the Commission or its agent bring EUdh 'C6'nfiac'tp'r%b pdr^iance. 
lii-rth^'e-yciit that'snch Contractor feils.or refuses to folly perform' 
Cormnissianshallmake a final fepbrt of non-compliance,'arid'rfe’coiii^^^fpf^6' 
adminis tering agency the imposition of one or more of the sanctions 
■ If, however, the Coihmission. believes Ihe GQstractDr_! 3 r any Subcohtjactpr Jjas 
taken or is taking'every possible meaiure'to achieve cdmpliaiicc, it Slitlf'flb'f liiakc 
. a finalireportofnon-conpliance. "Within fonrtcen days ofthfereceipt'ofthfc ' ' 
recommendations, of the Commissioni, the adraitfistcring agency shall rnnye tp 
impose one or more of the following'sanctions, a's it may deem appropriate fb 
attain foil and effective enforcement; 


;(i) The recovery by the administering agency from the Contra’rfof b,f 

1/100 of 1% of the contract award price or $1,000, Whichevif'fo'm’is' 
greater, in the nature of liquidated danjages or, if a Subcontractor js iii 
non-compliance, the recovery by the administering agency frointh'e 
Contractor, to be assessed by the Contractor as a back charge against 
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the Subcontractor, of 1/10 or l%ofthe subcontract price, or S4Q0, 
whichever sum is greatpr, in tjre Mturc of liquidated damages,, for each 
’ ’week thal such party fails or refuses to comply, 

■' The suspension of ^py payraeiit or part thereof due under tlie Contract 
until siich time as the Contractor or any Subcontractor is able to 
demonstrate his compliance with the terms of the contract; 

■ The tenniriation; or cancellation, aftlje Contract, ip whple or in part, . 
unless the Contractor or ahy sdtjcontractor is able to demonstrate 
within a specified time his compliance with th^, terms of,the Contract; 


par^cljfStc in,ahy Into!; cpn^.^_.aw^dfid by the, admiiiist;eF.irig 

i .l.-?’ .. , ..I. j... .. 


r 



be j^y ^ilck fikt the adn)iiustoug,agency, in consultati 
the Mnetiops conditionally pending a 
u/hr-thpr thp- norttractoT is in.comnli; 


on with the 
fnia! detcrniination 



recommendation of the Comniissjon, shall either hft the sanctions or rennjKJSc 


•th^ 



-.'■i?<'^lSlS^mnara,ted.-;^cr^uhpwagraph3::8i2.i6£t^^.^ll,Bi;^ 

,%.. •• l^^a.|;^^ris; risptLtn.Mass...G.emXaw5.^ OAvhaiihecn(Conductcd.-iNo..v:.t- 

' • "invis^Honby tlic.GhinnjissiontDWts^agcntshaH be.;ifiitiatcd,whhoubpriornotice 

to't|iclCo^ctoi. , . ■ 


Jbe^rroyisTons Dfthis.Arti.clel-areseVerablej'and if ahy.of.thdsc- 
p|pyl>R^'^,kIbp held'tisicpastltutianal byapy court of competent jurisdiction, 
tSc'^liop of such couri shall not affect or impair any of thc-icnjainiiig.- -r 

•sy- ’sKy*-?!:.- -- • ■■ • •,... ,. 


.Tire^^j^tor siiai comply with.thc provisions of Executive Order No. 246^ 
ri^1aV mg} ndiscrimiti3tioD agdnst md equal employment opportunity for th6.- ’ 
handiq^ped, w.hich is herein incorporated by reference and made a part of this 
Co'i^ct..!iji connection yith the performance of work under-this Contract, thet ‘ 
Conijactorj’Subcontractors and suppliers of goods and services shall not ' ' ‘ • 

discriminate against the handicapped. Furthermore, Contractors, Subcontractors 
and si^ppJjem.of goods and services must gsvc.writttai notice oflhcir corrunitrrients 
unde;rt|uVP^graph2.10 to any labor, union, association or brotherhood with 
"vyhich they have a collective bargaining- contract or other agreement, and must 
gi-ve 5u*^ii notice to handicapped contractors and to handicapped contractor 
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■ assbckfens. A copy of such'notice nfiu'st be {umiKhcd to the awarding authority 
at the time of the signing of the contract. 


2 : 1 1 
2 . 11.1 


Suspension of Payments. 

If the awaidiiig authority deterndhes after'invcstigation that ^‘e Gohtractor or any 

_ ,-4.'-. I—tp-rmp nf Ar+inf.*' 7 * it triti-t/ CTlcri/frlil niTV 



deimbii^rBtcs'compliaDce tefmS dfASicIe Z 


2.11.2 


2.11.3 


.^"r. 


'' Payinmt shall not be sii^ciided if tire aVmdihg-authority’fm'ds tiafffie. Cbi^acldr 
itiKdSt his best efforts t6'comply ^Ith'AiBcJdTZ. df 'that^somE'othcr 
rcfes&h iictsts for waivmg'the>r5'yrs1'Bifs^f Afticb'S irf whSle of in' part;' 

Payipeiit may be suspended only after the Gontractof.and-aijyy^er^interested^ 

Jti fc't 1 inVhWinrf'nf it5: 



2.11.4 


• aSSib^iMdbolicliid&d ■upijrifBvhWbf all ffiH^eiridencef^lf'su^peiS^rik"^^ ■' 

justifiBd. 

•Ti^femphrsfy'siispension d'fp'aj^ehts biy thS ■atv^(lift|;htii4dHty s’e^^te'' 

ftpirt’the saiictbns set forth in PmS'^ph '2;8-a]jdy'e5''^^Gh';mre''d^^ iiy the 

Coinmission. and reconnncnded to die aw^ardnig authoii^. 

iwi? -.7 • • .=• • 




ARJJCUZ 3 MASSACHUSETTS PUBLIC CONSTRUCTION STATUTES 

• '♦. . 4*^' » . > . t.fc47 't.'iy'* .* .*f'> ‘4 



•hSreiit'. 

ARTICLE 4 - tltei-i GENERAL GOVERNMENT, AShTIGLE r&iCG)NSTROCTld?3'‘ ■••'' 

pROLEGT-SpS U3 OETHETOWNUF.TtoiNGfbN'GEI^RAlBY-L'AWS - 

4.1 Women Workforce Paiticipaficm,'■ ■''• '" • \ 

4.1,1, The; contractor shall roaintam-as h-gtj’al'on this project amflfcsitHafi’Svc’^efcerit 

. ratio of women work force to total project hours in both the general conttact and 
each individual filed sub-bid conttacg if applicable. The preceding sentence shall 
be included in all constmetion contracts whether entered into by the Town 
pnrsuBnt to the provisions ofM.G.L. c. 149 or M.G.L. c. 30, § 39M eL seq. 
provided however, that if entered into under Chapter 30 same shall not be deemed 
to apply where the'projccted bid price as determined by the Director of Public 
Works is not likely to exceed $200,000- 
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4.1.2 

4-.2* 

4.2.1 


4,2,2 


4.23 

4.3 

4.3.1 


A Labor Scheduling Table which will be used as a iool for achieving -a range of 
women work force p^icipatbn for the cn^e project in boththc general co.ntract 
and each'individual filed sub-bid contract.. 


Equal OppoTltmity Goal Compliance. 


.Before starting work, the .cpntraglo.rs (includes the gcn^I-cpntractpgy ■for..itec![f 
^nbconjiactors, asVj^ 

BiAmlt p.l'aiB for. aciiievejm^tjifihfe.gciUBi pgp^qrttm^^goalf .of fhe-;cqi)&^t^.y^ll 
jcontiactors wjii i« fcquii^ to.m^e.a ^o_d jfo^G^ttjto;achi.cve,fh5sb-.go.ajB. 

The plan will indicate if the contoctors ex^ct to achieve the requirements durmg 
^,fir^,qu^,ef. Ift^re^arercMons^^hy.^^.ponj^ not e7^^c|.tp,ftclucVn_ 

' d^ii^g the 

then pJgrcc^gjB^ig a^^SS,.-t.p. 

rensonably poB^ic, thcM obrtaejes to a good ^th cl&rt.to achieve siich goals. 

■ . .li, .v -jf-v: -.j; i'l-'-s'/'V 

l^qt’i^rc thi^ ten days./ollp^ttig’the £g(J.pf,pap:h ,wgtfc • c'RJttW^^or^ 

vyjil jb^ii.onihc achJe^eincnt. ojf.th.e.goals, defoSfcjg^thcf gopd,.feith,e;8brte±hat ■ 
')^cn mfldc. zM .will continue to be made tmd’ Bujy other appropriateicffotts 
not yet lindertaken. 


All n^rts will be.aign|d by ap- officer oy.priiicipal of the contpany-.who has the 
authority.ito cqntractnajfly obligate the comply. ■■ >1 •■s-i- 

Recrnitidcnt and Training 

Any board, officer, committee, or other agency of the Town, which acts on behalf 
oJt^g..Tp,wn fojmaldn^mr..supcp/ising'.^y;;qpnfea(^.^anyiajiipunt exceeding thTq 
-sura.di$’i6b,0.0P^fox t|iE.ppmfaHs.c- of,gbq.ds.f)r,sc;^iccf or.forthc cpns<ruEtioA".g 
reno^tion, or repair of buildings or other improvement of real estate, may.make 
arfangcanchts with contractors and other interested agencies for special programs 
ofre'eraitihent and trqirang. in cppqccUon with^tJlS.wdiifc tb; b& perfSnncd bhi. ^ch- 
confq^'with the,objective ofpjpiab.tingc.qrial.eJmp]Qyinent.fojJpbrtumty..fbT ’''' 
members-of minority grouprs protected by the feir employment laws of the 
Cororoonwcalth andJd}E.Unjted States. Any board/officer,''comrhittce or other '-' 
ToWii agtaicy may expend Town funds in carrying them out provided that 
appropriations ppecifically designed -for such purposes- have been voted by the - 
To'wn Ijeeting, . . ' ' . • ■ v-”-'-" -.'■'•i’ - 
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. TOWN OF ARLINGTON 
GENERAL CONTRACT 

THE TOWN OF ARLINGTON, a municipal corporation of the Commonwealth of 
Massachusetts, acting through its Town Manager, and 


(The Contractor) hereby mutually agree as follo-ws: 


ARTTCr.E-T - THE CONTRACT DOCUhffiNTS — 

The Contractiocuments, as defined in the CONSOLIPATED GENERAL CONDITIONS and 
SUPPLEMENTAL STATUTORY CONDITIONS, including said CONSOLIDATED. 
GENERAL CONDITIONS and SUPPLEMENTAL STATUTORY CONDITIONS arc hereby 
incorpoiaied by reference and made a part hereof, and shall include Addenda and Alternates, if 
any. 


ARTICLE II -.GENERAL DESCRIPTION OF THE WORK - 

The Contractor shall ftmish all ofthc materials and pcarformall of the Work required by the 
Coatract Documsats entitled' ' dated 

_L_ prepared by 

af-h’ng as, and in these Contract Documents entitled, tbs Architect. 

article m - COMMENCEMENT AND COMPLETION OF WORK AND LIQUIDATED 
DAMAGES 


It is agreed that time is of the essence of tbs Contract. 

The Contractof shall commence .Work only upon the execution of this Corttract by the Town of 
Arlington by. its Town Manager, the certification of the availability, of the dpprojpfiatiou by the . 

■*-Towii CnriT^h'^^^*' approval as to form by the Town Counsel,' and upon issuance of a Notice to 
Proceed,' and shall bring the Work to Substantial Completionby (DATE}, and to Final 

Completion within 15 calendar days thereafter. Liquidated damages in the BmDUutof($_J per 

calendar day will be applicable after the date of Substaritial Completion for which the project is 
not substantially complete, and for each day after the date of Final Completion for which the 
project’is not finally con^lete, and otherwise in accordance with the provisions of the 
CONSOLIDATED GENERAL CONDITIONS and SUPPLEMENTAL STATUTORY 
CONDITIONS, The liquidated damages amount per calendar day is a minimum damage figure 
to compensate the Owner for administrative, costs and loss or delay of its use of the buDding and 
site, and does not limit in any way the liability of the Contractor for damages in excess of the 
specified liquidated damages amount for other damages, for example, damages for breach of 
Contract, and added architect and consultant fees. It is expressly understood that such' liquidated 




damages do not constitute a penalty. Ali Work shat) be phased (if applfcable) in accordance with 
the Contract Documenls. 


NOTE: .NOTWITHSTANDING ANYTHING TO THE CONTRAHY, THE TIME OF 
COMMENCEMENT SHALL ONLY BE BY WRITTEN NOTICE TO PROCEED WITH THE 
WORK AS DATED AND-ISSUED TO THE CONTRACTOR BY THE TOWN OF 
ARLINGTON, NOTICE TO PROCEED MAY BE GIVEN ANYTIME AFTER THE AWARD 
OF THE CONTRACT, BUT NOT LATER THAN 14 DAYS AFTER THE EXECUTION OF 
THE CONTRACT. 


ARTICLE IV ~ COMPENSATION TO BE PAID BY TOWN 

The Town shall pay and the Contractor shaE accept, as fiiLI compensation for everything 
fiimished, done by or resulting to the Contractor in carrying out this Contract, subject to 
additions and deductions in the Contract Documents in the sum of; 


ARTICLE V - AVAJLABHJTY OF APPROPRIATION 

This Contract is subject to an appropriation being.available therefor. 


This Contract is executed by the Town of Arlington and by the Contractor as o f this 
of__:_. 2004. 


day 


TOWN OF ARLINGTON 

■ ’• BY: _ • 

TowJi Manager 

Approved as to Availability 

of Appropriation CONTRACTOR; 


T own CornptroUer 


(Name) 


Approved as to Foirn: 


(Address) 

BY: ._ 

(Name) 


Town Counsel (Title) 

(Affix Corporate Seal Here) 


ris'tss.i 
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PAYMENT BOND 


Bond No.__ 

KNOW ALL MEN BY THESE PRESENT, that we_^_with a place of 

business at____as principal (the ‘'Princlpar*), and 

_a corporation cpalified to do business in the Cormnonweallh of 

Massachusetts, with a place of business at . ___as Surety (thc:“Surety"), 

are held and firmly bound unto Town of Arlington as Obligee (the ‘‘Obligee’'), in the sum of 

lawful money oftbe United States of America, to be paid to-the Obligee, for which payment, well 
and tally to be made, we bind ourselves, our respective heirs, executors, administrators, successors 
and assigns, joinilLy and severally, firmly by these present. 

WHEREAS, the Prine^a! has assumed and made a contract with the Obligee, bearing the date of 
' _.forthe • ■ • > ■ 

NOW, THE CONDHIONS of this obligafion arc such that if the Principal and all subcontractors 
under said contract shall pay for all labor pcrfoimed or fiimished and for all materials used or 
employed in said contract and in any and all duly authorized roodificatiops, alterations, 
extensions of time,, change's or additions to said contract that may hereafter be made, notice to the 
Surety of such modificatjbijs, derations, extensions of rime, changes or additions being hereby 
waiv^ the foregoing to include any other purposes or hems set out iiv and to Be subject to, the ■ 
provisions Of Massaebnsetts General Laws, Chapter 30, Section 39A, and Chapter 149, Section 
29, as amemdedthenthis obligation shall become null and void; otherwise, it shall remain in full 
force and virtue. 

IN WITNESS WHEREFORE, the Principal and.Sutety have hereto settheir hands and seals this 
__^ day of_^_, 2004. 

PRINCIPAL SURETY 


[Name and Seal} [Attomey-lir-Fact][Sea)} , 

[Title] [Address] 

[Phone] 

Attest:_ Attest;__ 

The rate for this Bond is_ % of the first I,_and __ % for the next 

S _.. 

The total prcmium'for this Bond is S__ 

END OF PAYMENT BOND 

zis-sss-i 
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From: "MA Prevailing Wage" <prevailingwages@state.ma.us> 

To: dlanzil!otti@town.arlington.ma.us 

Date: 05/08/2015 09:59 AM 

Subject: Prevailing wage schedule for Wage Request number :20150508-005 


To view and print Weekly Payroll & Statement of Compliance Forms, click 
on WWW. mass.gov/dols/pw . 

PLEASE NOTE; The attached Prevailing Wage Schedule is valid for 90 days. 

An Awarding Authority should re-request an up to date Prevailing Wage 
Schedule if it has NOT opened bids or selected a contractor within 90 
days of the issuance date of the attached prevailing wage schedule. 

*For MULTI-YEAR projects bid on or after 8/8/08, Awarding Authorities 
must request an Annual Update to this Prevailing Wage Schedule each year 
for the duration of the project, no later than two weeks before the 
anniversary date of the execution of the general contract. Annual 
updates are not required for projects that last LESS THAN ONE YEAR, 

*For CM AT RISK projects (bid pursuant to GL C.149A), Awarding 
Authorities must request a Prevailing Wage Schedule NOT sooner than 90- 
days before the earlier of: (a) the execution date of the GMP Amendment, 
or (b) the bid for the first construction scope of work. 

*For MULTI-YEAR CM AT RISK projects. Awarding Authorities must request 
an Annual Update to this Prevailing Wage Schedule each year for the 
duration of the project, no later than two weeks before the anniversary 
date, which is the earlier of: (a)the execution date of the GMP 
Amendment, or (b) the execution date of the first amendment to procure 
construction scopes of work. 

Apprentice wages (expressed as dollar figures) and the required benefits 
are listed on the Prevailing Wage Schedule. For further details, please 
see opinion letter PW-2010-03-03.16.10 (dated March 18, 2010) at 
WWW■mass.gov/dols/pw . 

Request Prevailing Wage Rates online at: www.mass.gov/dols/pw . 

THIS IS A SYSTEM-GENERATED EMAIL. PLEASE DO NOT REPLY TO THIS EMAIL. 

TO CONTACT DLS REGARDING PREVAILING WAGE MATTERS, CALL 617-626-6953. 


APPROVAL/DENIAL COMMENTS 


This e-mail message, including any attachments, is for the sole use of 
the intended recipient(s) and may contain confidential and privileged 
information. Any unauthorized review, use, disclosure, or distribution 
is strictly prohibited and may be the subject of legal action. If you 
are not the intended recipient, please contact the sender by reply 


http://l 0.100.0.50/WorldCIient.dll?Session=CUD7YM02NlJN7A&View=Message&Print... 5/13/2015 
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e-mail and destroy all copies of the original message. Thank you. 


Attachments: 

File: 20150508-005.pdf Size: 168k Content Type: application/pdf 
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CHARLES D. BAKER 
Govenior 


KARYNE.POUTO 
Lt. Governor 


THE COMMONWEALTH OF MASSACHUSETTS 
EXECUTIVE OFFICE OF LABOR AND WORKFORCE DEVELOPMENT 
DEPARTMENT OF LABOR STANDARDS 

Prevailing Wage Rates 

As determined by the Director under the provisions of the ronaldl. walker,!) 

Seertb«ry 

Massachusetts General Laws, Chapter 149, Sections 26 to 27H jeanzeiler 

Acting Difwinr 


Awarding Authority: 
Contract Number: 
Description of Work: 


Town of Arlington 

15-20 City/Town; ARLINGTON 

Gibbs Gymnasium / Electrical Operable Wall - Removal of existing partition and installation of new folding wall 
as per specifications 


Job Location: 


41 Foster Street 


Infoimation about Prevailing Wage Schedules for Awarding Authorities and Contractors 

• This wage schedule applies only to the specific project referenced at the top of this page and uniquely identified by the 
“Wage Request Number” on all pages of this schedule. 

• An Awarding Authority must request an updated wage schedule from the Department of Labor Standards (“DLS”) if it has 
not opened bids or selected a contractor within 90 days of the date of issuance of the wage schedule. For CM AT RISK 
projects (bid pursuant to G.L. C.149A), the earlier of: (a) the execution date of the GMP Amendment, or (b) the bid for the first 
construction scope of work must be within 90-days of the wage schedule issuance date. 

• The w'age schedule shall be incorporated in any advertisement or call for bids for the project as required hy M.G.L. e. 149, 

§ 27. The wage schedule shall be made a part of the contract awarded for the project. 'The wage schedule must be posted in a 
conspicuous place at the work site for the life of the project in accordance with M.G.L. c. 149 § 27, The wages listed on the 
W'age schedule must be paid to employees performing construction work on the project w'hether they are employed by the prime 
contractor, a filed sub-bidder, or any sub-contraetor. 

• All apprentices working on the project are reqtdred to be registered with the Massachusetts Division of Apprentice 
Standards (DAS). Apprentice must keep his/her apprentice identification card on his/her person during all work hours on the 
project. An apprentice registered with DAS may be paid the lower apprentice wage rate at the applicable step as provided on 
the prevailing wage sehedule. If an apprentice rate is not listed on the prevailing wage schedule for the trade in which an 
apprentice is registered with the DAS, the apprentice must be paid the journeyworker's rate for the trade. 

• The wage rates will remain in effect for the duration of the project, except in the case of multi-year publie construction 
projects. For construction projects lasting longer than one year, awarding authorities must request an updated wage schedule. 
Awarding authorities are required to request these updates no later than two weeks before the anniversary of the date the 
contract was executed by the awarding authority and the general contractor. For multi-year CM AT RISK projects, awarding 
authority must request an annual update no later than two weeks before the anniversary date, determined as the earlier of: (a) 
the execution date of the GMP Amendment, or (b) the execution date of the first amendment to permit procurement of 
construction services. Contractors are required to obtain the wage schedules from awarding authorities, and to pay no less than 
these rates to covered workers. ITie annual update requirement is not applicable to 27F “rental of equipment” contracts. 

• Every contractor or subcontractor which performs construction work on the project is required to submit weekly payroll 
reports and a Statement of Compliance directly to the awarding authority by mail or email and keep them on file for three years. 
Each weekly payroll report must contain: the employee’s name, address, occupational classification, hours worked, and wages 
paid. Do not submit weekly payroll reports to DLS. A sample of a payroll reporting form may be obtained at 
hUp://www.mass.gov/dols/pw, 

• Contractors with questions about the wage rates or classifications included on the wage schedule have an affirmative 
obligation to inquire with DLS at (617) 626-6953. 

• Employees not receiving the prevailing wage rate set forth on the wage schedule may report the violation to the Fair Labor 
Division of the office of the Attorney General at (617) 727-3465. 

' Failure of a contractor or subcontractor to pay the prevailing wage rates listed on the wage sehedule to all employees who 
perform construction work on the project is a violation of the law and subjects the contractor or subcontractor to civil and 
criminal penalties. 


Issue Date: 05/08/2015 


Wage Request Number: 20150508-005 








Classification 

Effective Date 

Base Wage 

Health 

pension 

Supplemental 

Unemployment 

Total Rate 

Construction 







(2 AXLE) DRIVER - EQUIPMENT 

12/01/2014 

$32.40 

$9.91 

$9.33 

$0.00 

$51.64 

TEAMSTEKS JOINT COUNCIL NO. 10 ZONE A 

06/01/2015 

$32.75 

$9.91 

$9.33 

$0.00 

$51.99 


08/01/2015 

$32.75 

$10.41 

$9.33 

$0.00 

$52.49 


12/01/2015 

$32.75 

$10.41 

$10.08 

$0.00 

$53.24 


06/01/2016 

$33.25 

$10.41 

$10.08 

$0.00 

$53.74 


08/01/2016 

$33.25 

$10.91 

$10.08 

$0.00 

$54.24 


12/01/2016 

$33.25 

$10.91 

$10.89 

$0.00 

$55.05 

(3 AXLE) DRIVER - EQUIPMENT 

12/01/2014 

$32.47 

$9.91 

$9.33 

$0.00 

$51.71 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

06/01/2015 

$32.82 

$9.91 

$9.33 

$0.00 

$52.06 


08/01/2015 

$32.82 

$10.41 

$9.33 

$0.00 

$52.56 


12/01/2015 

$32.82 

$10.41 

$10.08 

$0.00 

$53.31 


06/01/2016 

$33.32 

$10.41 

$10.08 

$0.00 

$53.81 


08/01/2016 

$33.32 

$10.91 

$10.08 

$0.00 

$54.31 


12/01/2016 

$33.32 

$10.91 

$10.89 

$0.00 

$55.12 

(4 & 5 AXLE) DRIVER - EQUIPMENT 

12/01/2014 

$32.59 

$9.91 

$9.33 

$0.00 

$51.83 

TEAMSTERS JOINT COUNCIL NO. lOZONEA 

06/01/2015 

$32.94 

$9.91 

$9.33 

$0.00 

$52.18 


08/01/2015 

$32.94 

$10.41 

$9.33 

$0.00 

$52.68 


12/01/2015 

$32.94 

$10.41 

$10.08 

$0.00 

$53.43 


06/01/2016 

$33.44 

$10.41 

$10.08 

$0.00 

$53.93 


08/01/2016 

$33.44 

$10.91 

$10.08 

$0.00 

$54.43 


12/01/2016 

$33.44 

$10.91 

$10.89 

$0.00 

$55.24 

ADS/SUBMERSIBLE PE^OT 

08/01/2014 

$87.36 

$9.80 

$18.17 

$0.00 

$115.33 

PILE DRU'ER LOCAL 16 (ZONE I) 

08/01/2015 

$90.51 

$9.80 

$18.17 

$0.00 

$118.48 

AIR TRACK OPERATOR 

12/01/2014 

$35.35 

$7.30 

$12.95 

$0.00 

$55.60 

LABORERS^ZONE 1 

06/01/2015 

$36.10 

$7.30 

$12.95 

$0.00 

$56.35 


12/01/2015 

$36.85 

$7.30 

$12.95 

$0.00 

$57.10 


06/01/2016 

$37.60 

$7.30 

$12.95 

$0.00 

$57.85 


12/01/2016 

$38.60 

$7.30 

$12.95 

$0.00 

$58.85 

For apprentice rales see ’’Apprentice- LABORER" 







ASBESTOS REMOVER - PIPE / MECH. EQUIPT. 

12/01/2014 

$32.48 

$10.40 

$5.95 

$0.00 

$48.83 

FROSTmSVLATORSLOCAL 6(BOSTON) 

06/01/2015 

$33.43 

$10.40 

$5.95 

$0.00 

$49.78 


12/01/2015 

$34.38 

$10.40 

$5.95 

$0.00 

$50.73 

ASPHALT RAKER 

12/01/2014 

$34.85 

$7.30 

$12.95 

$0.00 

$55.10 

LABORERS-ZONE 1 

06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 

$55.85 


12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 

$56.60 


06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 

$57.35 


12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 

$58.35 

For apprentice Tates see "Apprentice- LABORER" 







ASPHALT/CONCRETE/CRUSIIER PLANT-ON SITE 

12/01/2014 

$42.39 

$10.00 

$14.30 

$0.00 

$66.69 

OPERA TING ENGINEERS LOCAL 4 

06/01/2015 

$43.14 

$10.00 

$14.30 

$0.00 

$67.44 


12/01/2015 

$44.39 

$10.00 

$14.30 

$0.00 

$68.69 


06/01/2016 

$45.14 

$10.00 

$14.30 

$0.00 

$69.44 


12/01/2016 

$46.39 

$10.00 

$14.30 

$0.00 

$70.69 


06/01/2017 

$47.39 

$10.00 

$14.30 

$0.00 

$71.69 


12/01/2017 

$48.39 

$10.00 

$14.30 

$0.00 

$72.69 


Issue Date: 05/08/2015 
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Classification 

Effective Date 

Base Wage 

Healih 

Pension 

Supplemental 

Unemployinent 

Total Rate 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







BACKHOE/FRONT-END LOADER 

12/01/2014 

$42.39 

$10.00 

$14.30 

$0.00 

$66.69 

OPBUA TING ENGINEERS LOCAL 4 

06/01/2015 

$43.14 

$10.00 

$14.30 

$0.00 

$67.44 


12/01/2015 

$44.39 

$10.00 

$14.30 

$0.00 

$68.69 


06/01/2016 

$45.14 

$10.00 

$14.30 

$0.00 

$69.44 


12/01/2016 

$46.39 

$10.00 

$14.30 

$0.00 

$70.69 


06/01/2017 

$47.39 

$10.00 

$14.30 

$0.00 

$71.69 


12/01/2017 

$48.39 

$10.00 

$14.30 

$0.00 

$72.69 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







BARCO-TYPE JUMPING TAMPER 

12/01/2014 

$34.85 

$7.30 

$12.95 

$0.00 

$55.10 

LABORERS-ZONE I 

06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 

$55.85 


12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 

$56.60 


06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 

$57.35 


12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 

$58.35 

For apprentice rales see "Apprentice- LABORER" 







BLOCK PAVER, RAMMER / CURB SETTER 

12/01/2014 

$35.35 

$7.30 

$12.95 

$0.00 

$55.60 

UBORERS - ZONE 1 

06/01/2015 

$36.10 

$7.30 

$12.95 

$0.00 

$56.35 


12/01/2015 

$36.85 

$7.30 

$12.95 

$0.00 

$57.10 


06/01/2016 

$37.60 

$7.30 

$12.95 

$0.00 

$57.85 


12/01/2016 

$38.60 

$7.30 

$12.95 

$0.00 

$58.85 

For apprentice rates see "Apprentice- LABORER" 







BOILER MAKER 

01/01/2010 

$37.70 

$6.97 

$11.18 

$0.00 

$55.85 


BOILEBMAKERS LOCAL 29 


Apprentice- BOILER^iAKJER ~ Local 29 


Effective Date - 

Step percent 

01/01/2010 

Apprentice Base Wage ! 

Health 

Pension 

Supplemental 
Unempl oyment 

Total Rate 


1 

65 


$24.51 

$6.97 

$11.18 

$0.00 


$42.66 


2 

65 


$24.51 

$6.97 

$11.18 

$0.00 


$42.66 


3 

70 


$26.39 

$6.97 

$11.18 

$0.00 


$44.54 


4 

75 


$28.28 

$6.97 

$11.18 

$0.00 


$46.43 


5 

80 


$30.16 

$6.97 

$11.18 

$0.00 


$48.31 


6 

85 


$32.05 

$6.97 

$11.18 

$0.00 


$50.20 


7 

90 


$33.93 

$6.97 

$11.18 

$0.00 


$52,08 


8 

95 


$35.82 

$6.97 

$11.18 

$0.00 


$53.97 


[Notes: 








i 


Apprentice to Journeyworker Ratio:l:5 

.— “ -*“*■ “ .. 



-.-.. 




BRTCK/STONE/ARTIFICIAL MASONRY (INCL. MASONRY 02/01/2015 

$48.96 

$10.18 

$18.50 

$0.00 


$77.64 

WATERPROOFING) 



08/01/2015 

$49.86 

$10.18 

$18.57 

$0.00 


$78.61 

BRICKLAYEESLOCAL 3 (BOSTON) 












02/01/2016 

$50.43 

$10.18 

$18.57 

$0.00 


$79.18 




08/01/2016 

$51.33 

$10.18 

$18.65 

$0.00 


$80.16 




02/01/2017 

$51.90 

$10.18 

$18.65 

$0.00 


$80.73 


Issue Dale: 05/08/2015 
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ClassiTication 


Effective Date Base Wat;e HeaJth 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - BRICK/PLASTER/CEMENT MASON - Local 3 Boston 

Effective Date - 02/01/2015 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$24.48 

$10.18 

$18.50 

$0.00 

$53,16 

2 

60 


$29,38 

$10,18 

$18.50 

$0.00 

$58.06 

3 

70 


$34.27 

$10.18 

$18.50 

$0.00 

$62.95 

4 

80 


$39.17 

$10.18 

$18.50 

$0.00 

$67.85 

5 

90 


$44.06 

$10.18 

$18.50 

$0.00 

$72.74 

Effective Date - 

08/01/2015 




Stipplemcntal 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 


$24.93 

$10.18 

$18.57 

$0.00 

$53.68 

2 

60 


$29.92 

$10.18 

$18.57 

$0.00 

$58.67 

3 

70 


$34.90 

$10.18 

$18.57 

$0.00 

$63.65 

4 

80 


$39.89 

$10.18 

$18.57 

$0.00 

$68.64 

5 

90 


$44.87 

$10.18 

$18.57 

$0.00 

$73.62 

iNotes: 







1 

! 







\ 


Apprentice to Journeyworker Ratio: 1:5 


BULLDOZER/GRADER/SCRAPER 

12/01/2014 

$41.99 

$10.00 

$14.30 

$0.00 

$66.29 

OPERA Tim ENGINEERS LOCAL 4 

06/01/2015 

$42.73 

$10.00 

$14.30 

$0.00 

$67.03 


12/01/2015 

$43.97 

$10.00 

$14.30 

$0.00 

$68.27 


06/01/2016 

$44.72 

$10.00 

$14.30 

$0.00 

$69.02 


12/01/2016 

$45.95 

$10.00 

$14.30 

$0.00 

$70.25 


06/01/2017 

$46.94 

$10.00 

$14.30 

$0.00 

$71.24 


12/01/2017 

$47.93 

$10.00 

$14.30 

$0.00 

$72.23 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







CAISSON & UNDERPINNING BOTTOM MAN 

12/01/2014 

$35.70 

$7.30 

$13.15 

$0.00 

$56.15 

LABORERS - FOUNDATION AND MARINE 

06/01/2015 

$36.45 

$7.30 

$13.15 

$0.00 

$56.90 


12/01/2015 

$37.20 

$7.30 

$13.15 

$0.00 

$57.65 


06/01/2016 

$37.95 

$7.30 

$13.15 

$0.00 

$58.40 


12/01/2016 

$38,95 

$7.30 

$13.15 

$0.00 

$59.40 

For apprentice rates see "Apprentice- LABORER" 







CAISSON & UNDERPINNING LABORER 

12/01/2014 

$34,55 

$7.30 

$13.15 

$0.00 

$55.00 

UBORERS - FOUNDA TIONAND MARINE 

06/01/2015 

$35.30 

$7.30 

$13.15 

$0.00 

$55.75 


12/01/2015 

$36.05 

$7.30 

$13.15 

$0.00 

$56.50 


06/01/2016 

$36.80 

$7.30 

$13.15 

$0.00 

$57.25 


12/01/2016 

$37.80 

$7.30 

$13.15 

$0.00 

$58.25 


For apprentice rates see '’Apprentice- LABOEIER" 


Issue Date: 05/08/2015 
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Classirication 

Effective Date 

Base Wage 

Health 

Pension 

Supplements] 

Uncmplovment 

Total Rate 

CAISSON & UNDERPINNING TOP MAN 

12/01/2014 

$34.55 

$7.30 

$13.15 

$0.00 

$55.00 

UBORERS - FOUNDATION Am MARINE 

06/01/2015 

$35.30 

$7.30 

$13.15 

$0.00 

$55.75 


12/01/2015 

$36.05 

$7.30 

$13.15 

$0.00 

$56.50 


06/01/2016 

$36.80 

$7.30 

$13.15 

$0.00 

$57.25 


12/01/2016 

$37.80 

$7.30 

$13.15 

$0.00 

$58.25 

For apprentice rates see "Apprentice- LABORBR” 







CARBIDE CORE DRILL OPERATOR 

12/01/2014 

$34.85 

$7.30 

$12.95 

$0.00 

$55.10 

UBORERS- ZONE I 

06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 

$55.85 


12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 

$56.60 


06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 

$57.35 


12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORJiR" 







CARPENTER 

03/01/2015 

$35.75 

$9.80 

$16.48 

$0.00 

$62.03 


CARPENTERS -ZONE 2 (Eastern Massachmetts) 


Apprentice - CARPENTER - Zone 2 Eastern MA 

Effective Date - 03/01/2015 Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$17,88 

$9.80 

$1.63 

$0.00 


$29.31 


2 

60 

$21.45 

$9.80 

$1.63 

$0.00 


$32.88 


3 

70 

$25.03 

$9.80 

$11.59 

$0.00 


$46.42 


4 

75 

$26,81 

$9.80 

$11.59 

$0.00 


$48.20 


5 

80 

$28.60 

$9.80 

$13.22 

$0.00 


$51.62 


6 

80 

$28.60 

$9.80 

$13.22 

$0.00 


$51.62 


7 

90 

$32.18 

$9.80 

$14.85 

$0.00 


$56.83 


8 

90 

$32.18 

$9.80 

$14.85 

$0.00 


$56.83 


sNotes: 









3 

Apprentice to Journeyworker Ratio:l:5 

...... ...... ... ...... ...... .. 

-.- “ 






CEMENT MASONRY/PLASTERING 

01/01/2015 

$4.4.90 

$10.90 

$18.71 

$1.30 


$75.81 

BRICKLAYERS LOCAL J (BOSTON) 

07/01/2015 

$45.82 

$10.90 

$18.71 

$1.30 


$76.73 



01/01/2016 

$46.44 

$10.90 

$18.71 

$1.30 


$77.35 


Issue Date: 05/08/2015 
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Class tfication 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - CEMENT MASONRY/PLASTERING - Eastern Mass (Boston) 


Effective Date - 

Step percent 

01/01/2015 

Apprentice Base Wage 

Health 

Pension 

SupplcnicntaJ 

Unemployment 

Total Rate 

1 

50 


$22.45 

$10.90 

$12.21 

$1.30 

$46.86 

2 

60 


$26.94 

$10.90 

$13.71 

$1.30 

$52.85 

3 

65 


$29.19 

$10.90 

$14.71 

$1.30 

$56.10 

4 

70 


$31.43 

$10.90 

$15.71 

$1.30 

$59.34 

5 

75 


$33.68 

$10.90 

$16.71 

$1.30 

$62.59 

6 

80 


$35.92 

$10.90 

$17.71 

$1.30 

$65.83 

7 

90 


$40.41 

$10.90 

$18.71 

$1.30 

$71.32 

Effective Date - 

Step percent 

07/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemenl^ 

Unemployment 

Total Rate 

1 

50 


$22.91 

$10.90 

$12.21 

$1.30 

$47.32 

2 

60 


$27.49 

$10.90 

$13.71 

$1.30 

$53.40 

3 

65 


$29.78 

$10.90 

$14.71 

$1.30 

$56.69 

4 

70 


$32.07 

$10.90 

$15.71 

$1.30 

$59.98 

5 

75 


$34.37 

$10.90 

$16.71 

$1.30 

$63.28 

6 

80 


$36.66 

$10.90 

$17.71 

$1.30 

$66.57 

7 

90 


$41.24 

$10.90 

$18.71 

$1.30 

$72.15 



_ v-e-wv.T— 

.-... 

— 

— — — 


-. - . 1 


iNotes: 

Steps 3,4 are 500 hrs. All other steps are 1,000 hrs. 


Apprentice to Journeyworker Ratio: 1:3 








CHAIN SAW OPERATOR 

12/01/2014 

$34.85 

$7.30 

$12.95 

$0.00 


$55.10 

LABORERS-ZONE I 

06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 


$55.85 


12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 


$56.60 


06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 


$57.35 


12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 


$58.35 

For apprentice rates see "Apprentice- LABORER" 








CLAM SHELLS/SLURRY BUCKETS/HEADING MACHINES 

12/01/2014 

$43.39 

$10.00 

$14.30 

$0.00 


$67.69 

ORERATINGENGINEERS LOCAL 4 

06/01/2015 

$44.14 

$10.00 

$14.30 

$0.00 


$68.44 


12/01/2015 

$45.39 

$10.00 

$14.30 

$0.00 


$69.69 


06/01/2016 

$46.14 

$10.00 

$14.30 

$0.00 


$70.44 


12/01/2016 

$47.39 

$10.00 

$14.30 

$0.00 


$71.69 


06/01/2017 

$48.39 

$10.00 

$14.30 

$0.00 


$72.69 


12/01/2017 

$49.39 

$10.00 

$14.30 

$0.00 


$73.69 


For apprentice rales see "Apprentice- OPEItATING ENGINEERS" 
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12/01/2015 $‘30.79 $10.00 $14.30 $0.00 $55.09 

06/01/2016 $31.31 $10.00 $14.30 $0.00 $55.61 


12/01/2016 $32.18 $10.00 $14,30 $0.00 $56.48 

06/01/2017 $32.87 $10.00 $14.30 $0.00 $57.17 

12/01/2017 $33.56 $10.00 $14.30 $0.00 $57.86 

For apprentice rales see "Apprentice- OPERATING ENGINEERS" 


DELEADER (BRIDGE) 

01/01/2015 

$47.66 

$7.85 

$16.10 

$0.00 

$71.61 

PAINTERS LOCAL 35 - ZONE 2 

07/01/2015 

$48.56 

$7.85 

$16.10 

$0.00 

$72.51 


01/01/2016 

$49.51 

$7.85 

$16.10 

$0.00 

$73.46 


07/01/2016 

$50.46 

$7.85 

$16.10 

$0.00 

$74,41 


01/01/2017 

$51.41 

$7.85 

$16.10 

$0.00 

$75.36 


Apprentice - PAINTER Local 3S - BRIDGES/I'ANKS 

Effective Date - 01/01/2015 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$23.83 

$7.85 

$0.00 

$0.00 

$31.68 

2 

55 

$26.21 

$7.85 

$3.66 

$0.00 

$37.72 

3 

60 

$28.60 

$7.85 

$3.99 

$0.00 

$40.44 

4 

65 

$30.98 

$7.85 

$4.32 

$0.00 

$43.15 

5 

70 

$33.36 

$7.85 

$14.11 

$0.00 

$55.32 

6 

75 

$35.75 

$7.85 

$14.44 

$0.00 

$58.04 

7 

80 

$38.13 

$7.85 

$14.77 

$0.00 

$60.75 

8 

90 

$42.89 

$7.85 

$15.44 

$0.00 

$66.18 

Effective Date - 07/01/2015 




Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$24.28 

$7.85 

$0.00 

$0.00 

$32.13 

2 

55 

$26.71 

$7.85 

$3.66 

$0.00 

$38.22 

3 

60 

$29.14 

$7.85 

$3.99 

$0.00 

$40.98 

4 

65 

$31.56 

$7.85 

$4.32 

$0.00 

$43.73 

5 

70 

$33.99 

$7.85 

$14.11 

$0.00 

$55.95 

6 

75 

$36.42 

$7.85 

$14.44 

$0.00 

$58.71 

7 

80 

$38.85 

$7.85 

$14.77 

$0.00 

$61.47 

8 

90 

$43.70 

$7.85 

$15.44 

$0.00 

$66.99 



V,,.,-.. ..-TA.-A.-A r.-7.-.-VT .-___ 


___ 

._ .... .. 



iNotcs: 

Steps are 750 hrs. 



Apprentice to Journeyworker Ratio;l;l 


DEMO: ADZEMAN 

LABORERS^ZONE 1 

12/01/2014 

$34.75 

$7.30 

$12.95 

$0.00 

$55.00 

06/01/2015 

$35.50 

$7.30 

$12.95 

$0.00 

$55.75 

For apprentice rates see "Apprentice- LABORER." 

12/01/2015 

$36.25 

$7.30 

$12.95 

$0.00 

$56.50 


Issue Date: 05/08/2015 
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Classification 

Effecth'c Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

DEMO: BACKHOE/LOADER/HAMMER OPERATOR 

12/01/2014 

$35.75 

$7.30 

$12.95 

$0.00 

$56.00 

UBORERS - ZONE 1 

06/01/2015 

$36.50 

$7.30 

$12.95 

$0.00 

$56.75 


12/01/2015 

$37.25 

$7.30 

$12.95 

$0.00 

$57.50 

For apprentice rates see "Apprentice- LABORER" 







DEMO: BURNERS 

12/01/2014 

$35.50 

$7.30 

$12.95 

$0.00 

$55.75 

LABORERS-ZONE) 

06/01/2015 

$36.25 

$7.30 

$12.95 

$0.00 

$56.50 


12/01/2015 

$37.00 

$7.30 

$12.95 

$0.00 

$57.25 

For apprentice rates see "Apprentice- LABORER" 







DEMO: CONCRETE CUTTER/SAWYER 

12/01/2014 

$35.75 

$7.30 

$12.95 

$0.00 

$56.00 

LABORERS-'ZONE 1 

06/01/2015 

$36.50 

$7.30 

$12.95 

$0.00 

$56.75 


12/01/2015 

$37.25 

$7.30 

$12.95 

$0.00 

$57.50 

For apprentice rates see "Apprentice- LABORER" 







DEMO: JACKHAMMER OPERATOR 

12/01/2014 

$35.50 

$7.30 

$12.95 

$0.00 

$55.75 

UBORERS ■ ZONE 1 

06/01/2015 

$36.25 

$7.30 

$12.95 

$0.00 

$56.50 


12/01/2015 

$37.00 

$7.30 

$12.95 

$0.00 

$57.25 

For apprentice rates see "Apprentice- LABORER" 







DEMO: WRECKING LABORER 

12/01/2014 

$34.75 

$7.30 

$12.95 

$0.00 

$55.00 

UBORERS-ZONE! 

06/01/2015 

$35.50 

$7.30 

$12.95 

$0.00 

$55.75 


12/01/2015 

$36.25 

$7.30 

$12.95 

$0.00 

$56.50 

For apprentice rates see "Apprentice- LABORER" 







DIRECTIONAL DRILL MACHINE OPERATOR 

12/01/2014 

$41.99 

$10.00 

$14.30 

$0.00 

$66.29 

OPERA TING ENGINEERS LOCAL 4 

06/01/2015 

$42.73 

$10.00 

$14.30 

$0.00 

$67.03 


12/01/2015 

$43.97 

$10.00 

$14.30 

$0.00 

$68.27 


06/01/2016 

$44.72 

$10.00 

$14.30 

$0.00 

$69.02 


12/01/2016 

$45.95 

$10.00 

$14.30 

$0.00 

$70.25 


06/01/2017 

$46.94 

$10.00 

$14.30 

$0.00 

$71.24 


12/01/2017 

$47.93 

$10.00 

$14.30 

$0.00 

$72.23 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







DIVER 

08/01/2014 

$58.24 

$9.80 

$18.17 

$0.00 

$86.21 

PILE DRIVER LOCAL 56 (ZONE !) 

08/01/2015 

$60.34 

$9.80 

$18.17 

$0.00 

$88.31 

DIVER TEN19BR 

08/01/2014 

$41.60 

$9.80 

$18.17 

$0.00 

$69.57 

PILEDRB'ER LOCAL 56 fZONE 1) 

08/01/2015 

$43.10 

$9.80 

$18.17 

$0.00 

$71.07 

DIVER TENDER (EFFLUENT) 

08/01/2014 

$62.40 

$9.80 

$18.17 

$0.00 

$90.37 

PILE DRIVER LOCAL 56 (ZONE I) 

08/01/2015 

$64.65 

$9.80 

$18.17 

$0.00 

$92.62 

DIVER/SLURRY (EFFLUENT) 

08/01/2014 

$87.36 

$9.80 

$18.17 

$0.00 

$115.33 

PILE DRIVER LOCAL 56 CZONE1) 

08/01/2015 

$90.51 

$9.80 

$18.17 

$0.00 

$118.48 

DRAWBRIDGE OPERATOR (Conslruclion) 

03/01/2015 

$45.17 

$13.00 

$15.40 

$0.00 

$73.57 

ELECTRICIANS LOCAL 103 

09/01/2015 

$46.13 

$13.00 

$15.43 

$0.00 

$74.56 


03/01/2016 

$47.08 

$13.00 

$15.46 

$0.00 

$75.54 

For apprentice rates see "Apprentice- ELECTRICIAN" 







ELECTRICIAN 

03/01/2015 

$45.17 

$13.00 

$15.40 

$0.00 

$73.57 

ELECmClANS LOCAL 103 

09/01/2015 

$46.13 

$13.00 

$15.43 

$0.00 

$74.56 


03/01/2016 

$47.08 

$13.00 

$15.46 

$0.00 

$75.54 
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Classiflcation 


Effettive Date Base Wage Health 


Pension 


Supplemental 

TJncmployinent 


Total Rale 


Apprentice - KLECTTilClAJ^ - Loco! J03 


Effective Date - 

Step percent 

03/01/2015 

Apprentice Base Wage 

Ilealth 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 


$18.07 

$13.00 

$0.54 

$0.00 

$31.61 

2 

40 


$18.07 

$13.00 

$0.54 

$0.00 

$31.61 

3 

45 


$20.33 

$13.00 

$11.64 

$0.00 

$44.97 

4 

45 


$20.33 

$13.00 

$11.64 

$0.00 

$44.97 

5 

50 


$22.59 

$13.00 

$11.98 

$0.00 

$47.57 

6 

55 


$24.84 

$13.00 

$12.33 

$0.00 

$50.17 

7 

60 


$27.10 

$13.00 

$12.66 

$0.00 

$52.76 

8 

65 


$29.36 

$13.00 

$13.01 

$0.00 

$55.37 

9 

70 


$31.62 

$13.00 

$13.35 

$0.00 

$57.97 

10 

75 


$33.88 

$13.00 

$13.70 

$0.00 

$60.58 

Effective Date - 

Step percent 

09/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 


$18.45 

$13.00 

$0.55 

$0.00 

$32.00 

2 

40 


$18.45 

$13.00 

$0.55 

$0.00 

$32.00 

3 

45 


$20.76 

$13.00 

$11.65 

$0.00 

$45.41 

4 

45 


$20.76 

$13.00 

$11.65 

$0.00 

$45.41 

5 

50 


$23.07 

$13.00 

$11.99 

$0.00 

$48.06 

6 

55 


$25.37 

$13.00 

$12.34 

$0.00 

$50.71 

7 

60 


$27.68 

$13.00 

$12.68 

$0.00 

$53.36 

8 

65 


$29.98 

$13.00 

$13.03 

$0.00 

$56.01 

9 

70 


$32.29 

$13.00 

$13.37 

$0.00 

$58.66 

10 

75 


$34.60 

$13.00 

$13.72 

$0.00 

$61.32 


jNotes: : j 

J AppPrior 1/1/03; 30/35/40/45/50/55/65/70/75/80 j 

Apprentice to Journeyworker Ratio:2:3*** 

ELEVATOR CONSTRUCTOR 01/01/2012 $52.45 $8.78 $6.96 $0.00 $68.19 

ELEVATOR CONSTRUCTORS LOCAL 4 
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Classification 

Effective Date 

Base Wage 

Health 

„ Supplemental 

Pension 

Unemployment 

Total Rate 

Apprentice - ELEVATOR CONSTRUCTOR - Local 4 






Effective Date - 01/01/2012 




Supplemental 



Step percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 50 

S26,23 

$8.78 

$0.00 

$0.00 

$35.01 


2 55 

$28,85 

$8.78 

$6.96 

$0.00 

$44.59 


3 65 

$34.09 

$8.78 

$6.96 

$0.00 

$49.83 


4 70 

$36.72 

$8.78 

$6.96 

$0.00 

$52.46 


5 80 

$41.96 

S8.78 

$6.96 

$0.00 

$57.70 


INotes: 

-- . 




i 

I 


Steps 1-2 are 6 mos.; Steps 3-5 are 

1 year 




t 


Apprentice to Journeyworker Ratio: 1:1 

Av,v.-.-v -^ .-.v-vr.w 






ELEVATOR CONSTRUCTOR HELPER 

ELEVA TOR CONSTRUCTORS LOCAL 4 

01/01/2012 

$38.59 

$8.78 

$6.96 

$0.00 

$54.33 

For apprentice rates see “Apprentice - ELEVATOR CONSTRUCTOR'' 







FENCE & GUARD RAIL EltECTOR 

12/01/2014 

$34.85 

$7.30 

$12.95 

$0.00 

$55.10 

LABORERS- ZONE / 

06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 

$55.85 


12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 

$56.60 


06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 

$57.35 


12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







FIELD ENG.INST.PERSON-BLDG,SITE,HVY/HWY 

05/01/2015 

$40.22 

$10.00 

$14.30 

$0.00 

$64.52 

OPERATING ENGINEERS LOCAL 4 

11/01/2015 

$40.80 

$10.00 

$14.30 

$0.00 

$65,10 


05/01/2016 

$41.69 

$10.00 

$14.30 

$0.00 

$65.99 


11/01/2016 

$42.28 

$10.00 

$14.30 

$0.00 

$66.58 


05/01/2017 

$43.16 

$10.00 

$14.30 

$0.00 

$67.46 


11/01/2017 

$43.89 

$10.00 

$14.30 

$0.00 

$68.19 


05/01/2018 

$44.60 

$10.00 

$14.30 

$0.00 

$68.90 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







FIELD ENG.PARTY CHIEF-BLDG,SITE,HVY/HWY 

05/01/2015 

$41.65 

$10.00 

$14.30 

$0.00 

$65.95 

OPERA TING ENGINEERS LOCAL 4 

11/01/2015 

$42.24 

$10.00 

$14.30 

$0.00 

$66.54 


05/01/2016 

$43,13 

$10.00 

$14.30 

$0.00 

$67.43 


11/01/2016 

$43.73 

$10.00 

$14.30 

$0.00 

$68.03 


05/01/2017 

$44.62 

$10.00 

$14.30 

$0.00 

$68.92 


11/01/2017 

$45,35 

$10.00 

$14.30 

$0.00 

$69.65 


05/01/2018 

$46.07 

$10.00 

$14.30 

$0.00 

$70.37 

For apprentice rales see "Apprentice- OPERATING ENGINEERS" 







FIELD ENG.ROD PERSON-BLDG,SITE,HVY/HWY 

05/01/2015 

$21.68 

$10.00 

$14.30 

$0.00 

$45.98 

OPERATING ENGINEERS LOCAL 4 

11/01/2015 

$22.02 

$10.00 

$14.30 

$0.00 

$46.32 


05/01/2016 

$22.54 

$10.00 

$14.30 

$0.00 

$46.84 


11/01/2016 

$22.89 

$10.00 

$14.30 

$0.00 

$47.19 


05/01/2017 

$23,42 

$10.00 

$14.30 

$0.00 

$47,72 


11/01/2017 

$23.84 

$10.00 

$14.30 

$0.00 

$48.14 


05/01/2018 

$24.27 

$10.00 

$14.30 

$0.00 

$48.57 


For apprentice rates see "Apprentice- OPERATING ENGINEERS" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

FIRE ALARM INSTALLER 

03/01/2015 

$45.17 

$13.00 

$15.40 

$0.00 

$73.57 

ELECTRICIANS LOCAL lOS 

09/01/2015 

$46.13 

$13.00 

$15.43 

$0.00 

$74.56 


03/01/2016 

$47.08 

$13.00 

$15.46 

$0.00 

$75.54 

For apprentice rates see "Apprentice- ELECTRICIAN" 







FIRE ALARM REPAIR / MAINTENANCE 

03/01/2015 

$33.88 

$13.00 

$13.70 

$0.00 

$60.58 

/ COMMISSIONING£'££'crocj>fA^5 

LOCAL J03 

09/01/2015 

$34.60 

$13.00 

$13.72 

$0.00 

$61.32 


03/01/2016 

$35.31 

$13.00 

$13.74 

$0.00 

$62.05 

For apprentice rates see "Apprentice- TELECOMMUNICATIONS TECHNICIAN" 







FIREMAN (ASST. ENGINEER) 

12/01/2014 

$35.33 

$10.00 

$14.30 

$0.00 

$59.63 

OPERATING ENGINEERS LOCAL 4 

06/01/2015 

$35.95 

$10.00 

$14.30 

$0.00 

$60.25 


12/01/2015 

$37.00 

$10.00 

$14.30 

$0.00 

$61.30 


06/01/2016 

$37.62 

$10.00 

$14.30 

$0.00 

$61.92 


12/01/2016 

$38.66 

$10.00 

$14.30 

$0.00 

$62.96 


06/01/2017 

$39.50 

$10.00 

$14.30 

$0.00 

$63.80 


12/01/2017 

$40.33 

$10.00 

$14.30 

$0.00 

$64.63 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







FLAGGER & SIGNALER 

12/01/2014 

$20.50 

$7.30 

$12.95 

$0.00 

$40.75 

LABORERS-ZONE 1 

06/01/2015 

$20.50 

$7.30 

$12.95 

$0.00 

$40.75 


12/01/2015 

$20.50 

$7.30 

$12.95 

$0.00 

$40.75 


06/01/2016 

$20.50 

$7.30 

$12.95 

$0.00 

$40.75 


12/01/2016 

$20.50 

$7.30 

$12.95 

$0.00 

$40.75 

For apprentice rates see "Apprentice- LABORER" 







FLOORCOVERER 

09/01/2014 

$40.40 

$9.80 

$17.21 

$0.00 

$67.41 


FLOORCOYERERS LOCAL 2168 ZONE 1 


Apprentice - FLOORCO^^RER ~ RocoJ 2168 Zone I 


Effective Date - 09/01 /2014 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemploymient 

Total Rate 

1 

50 

$20.20 

$9.80 

$1.79 

$0.00 

$31.79 

2 

55 

$22.22 

$9.80 

$1.79 

$0.00 

$33.81 

3 

60 

$24.24 

$9.80 

$11.84 

$0.00 

$45.88 

4 

65 

$26.26 

$9.80 

$11.84 

$0.00 

$47.90 

5 

70 

$28.28 

$9.80 

$13.63 

$0.00 

$51,71 

6 

75 

$30.30 

$9.80 

$13.63 

$0.00 

$53.73 

7 

80 

$32.32 

$9.80 

$15.42 

$0.00 

$57.54 

8 

85 

$34.34 

$9.80 

$15.42 

$0.00 

$59.56 


, . . . .. _ _ _ 


,— 

... 


-.- -. i 


I Notes; 

j Steps are 750 hrs. 


Apprentice to Joumeyworkcr Ratio:l:l 
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Ciassillcation 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

FORK LIFT/CHERRY PICKER 

12/01/2014 

S42.39 

$10.00 

$14.30 

$0.00 

$66.69 

OPERA 77NG ENGINEERS LOCAL 4 

06/01/2015 

$43.14 

$10.00 

$14.30 

$0.00 

$67.44 


12/01/2015 

$44.39 

$10.00 

$14.30 

$0.00 

$68.69 


06/01/2016 

$45.14 

$10.00 

$14.30 

$0.00 

$69.44 


12/01/2016 

$46.39 

$10.00 

$14.30 

$0.00 

$70.69 


06/01/2017 

$47.39 

$10.00 

$14.30 

$0.00 

$71.69 


12/01/2017 

$48.39 

$10.00 

$14.30 

$0.00 

$72.69 

For apprtatice rales see ’'Apprentice- OPERATING ENGINEERS” 







GENERATOR/LIGHTING PLANT/HEATERS 

12/01/2014 

$29.40 

$10.00 

$14.30 

$0.00 

$53.70 

OPERA Tim EmiNEERS LOCAL 4 

06/01/2015 

$29.92 

$10.00 

$14.30 

$0.00 

$54.22 


12/01/2015 

$30.79 

$10.00 

$14.30 

$0.00 

$55.09 


06/01/2016 

$31.31 

$10.00 

$14.30 

$0.00 

$55.61 


12/01/2016 

$32.18 

$10.00 

$14.30 

$0.00 

$56.48 


06/01/2017 

$32.87 

$10.00 

$14.30 

$0.00 

$57.17 


12/01/2017 

$33.56 

$10.00 

$14.30 

$0.00 

$57.86 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







GLAZIER (GLASS PLANK/AIR BARRIER/INTERJOR 

01/01/2015 

$37.16 

$7.85 

$16.10 

$0.00 

$61.11 

SYSTEMS) 

GJAZIERS LOCAL 33 (ZONE 2J 

07/01/2015 

$38.06 

$7.85 

$16.10 

$0.00 

$62.01 


01/01/2016 

$39.01 

$7.85 

$16.10 

$0.00 

$62.96 


07/01/2016 

$39.96 

$7.85 

$16.10 

$0.00 

$63.91 


01/01/2017 

$40.91 

$7.85 

$16.10 

$0.00 

$64,86 


Issue Date: 05/08/2015 


Wage Bequest Number: 20150508-005 
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I 


Classitlcation 


Effective Date 

Base Wage 

Health 

^ Supplemental 

Pension 

Unempiovment 

Total Rate 

Apprentice - GLAZIER - Local 35 Zone 2 
Effective Da te - 01/01/2015 

Step percent 

Apprentice Base Wage Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 

$18.58 

$7.85 

$0.00 

$0.00 

$26.43 


2 

55 

$20.44 

$7.85 

$3.66 

$0.00 

$31.95 


3 

60 

$22.30 

$7.85 

$3.99 

$0.00 

$34.14 


4 

65 

$24.15 

$7.85 

$4.32 

$0.00 

$36.32 


5 

70 

$26.01 

$7.85 

$14.11 

$0.00 

$47.97 


6 

75 

$27.87 

$7.85 

$14.44 

$0.00 

$50.16 


7 

80 

$29.73 

$7.85 

$14.77 

$0.00 

$52.35 


8 

90 

$33.44 

$7.85 

$15.44 

$0.00 

$56.73 


Effective Date - 07/01/2015 

Step percent 

Apprentice Base Wage Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 

$19.03 

$7.85 

$0.00 

$0.00 

$26,88 


2 

55 

$20.93 

$7.85 

$3.66 

$0.00 

$32.44 


3 

60 

$22.84 

$7,85 

$3.99 

$0.00 

$34.68 


4 

65 

$24.74 

$7.85 

$4.32 

$0.00 

$36.91 


5 

70 

$26.64 

$7.85 

$14.11 

$0.00 

$48.60 


6 

75 

$28.55 

$7.85 

$14.44 

$0.00 

$50.84 


7 

80 

$30.45 

$7.85 

$14.77 

$0.00 

$53.07 


8 

90 

$34.25 

$7.85 

$15.44 

$0.00 

$57,54 


■Notes: 

Steps are 750 hrs. 





I 

5 

S 

S 


Apprentice to Journeyworker Ratio:I:l 

..— 

■ ■'.-.- 

...... ........ ......... 




HOISTING ENGINEER/CRANES/GRADALLS 

OFERA TIRG EmiNEEIiS LOCAL 4 

12/01/2014 

06/01/2015 

$42.39 

$43.14 

$10.00 

$10.00 

$14.30 

$14.30 

$0.00 

$0.00 

$66.69 

$67.44 



12/01/2015 

$44.39 

$10.00 

$14.30 

$0.00 

$68.69 



06/01/2016 

$45.14 

$10.00 

$14.30 

$0.00 

$69.44 



12/01/2016 

$46.39 

$10.00 

$14.30 

$0.00 

$70.69 



06/01/2017 

$47.39 

$10.00 

$14.30 

$0.00 

$71.69 



12/01/2017 

$48.39 

$10.00 

$14.30 

$0.00 

$72.69 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplementai 

Unemployment 


Total Bate 


Apprentice - KRAFING ENGINEKRS - Local 4 

Effective Date - 12/01/2014 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplementa] 

Unemployment 

Total Rale 

1 

55 


$23.31 

$10.00 

$0.00 

$0.00 

$33.31 

2 

60 


$25.43 

$10.00 

$14.30 

$0.00 

$49.73 

3 

65 


$27.55 

$10.00 

$14.30 

$0.00 

$51.85 

4 

70 


$29.67 

$10.00 

$14.30 

$0.00 

$53.97 

5 

75 


$31.79 

$10.00 

$14.30 

$0.00 

$56.09 

6 

80 


$33.91 

$10.00 

$14.30 

$0.00 

$58.21 

7 

85 


$36.03 

$10.00 

$14.30 

$0.00 

$60.33 

8 

90 


$38.15 

$10.00 

$14.30 

$0.00 

$62.45 

Effective Date - 

Step percent 

06/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

UDemplojTnent 

Total Rate 

1 

55 


$23.73 

$10.00 

$0.00 

$0.00 

$33.73 

2 

60 


$25.88 

$10.00 

$14.30 

$0.00 

$50.18 

3 

65 


$28.04 

$10.00 

$14.30 

$0.00 

$52.34 

4 

70 


$30.20 

$10.00 

$14.30 

$0.00 

$54.50 

5 

75 


$32.36 

$10.00 

$14.30 

$0.00 

$56.66 

6 

80 


$34.51 

$10.00 

$14.30 

$0.00 

$58.81 

7 

85 


$36.67 

$10.00 

$14.30 

$0.00 

$60.97 

8 

90 


$38.83 

$10.00 

$14.30 

$0.00 

$63.13 



_ _ _ ............. __ 

_ 

- - 


.. ....... 



Notes: 


Apprentice to Journeyworker Ratio: 1:6 


HVAC (DUCTWORK) 

02/01/2015 

$43.28 

$10.20 

$20.54 

$2.22 

$76.24 

SHEETMETAL WORKERS LOCAL 17-A 

08/01/2015 

$44.28 

$10.20 

$20.54 

$2.22 

$77.24 


02/01/2016 

$45.28 

$10.20 

$20.54 

$2.22 

$78.24 


08/01/2016 

$46.43 

$10.20 

$20.54 

$2.22 

$79.39 


02/01/2017 

$47.53 

$10.20 

$20.54 

$2.22 

$80.49 


08/01/2017 

$48.63 

$10.20 

$20.54 

$2.22 

$81.59 


02/01/2018 

$49.78 

$10.20 

$20.54 

$2.22 

$82.74 

For apprentice rates see "Apprentice- SHEET METAL WORKER” 







HVAC (ELECTRICAL CONTROLS) 

03/01/2015 

$45.17 

$13.00 

$15.40 

$0.00 

$73.57 

ELECTRICIANS LOCAL 103 

09/01/2015 

$46.13 

$13.00 

$15.43 

$0.00 

$74.56 


03/01/2016 

$47.08 

$13.00 

$15.46 

$0.00 

$75.54 


For apprentice rates see "Apprentice- ELECTRICIAN” 


Issue Date: 05/08/2015 


Wage Request Number: 20150508-005 


Page 14 of 39 








Classillcation 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemulovmeni 

Tola! Rate 

HVAC (TESTING AND BAI.ANCING - AIR) 

02/01/2015 

$43.28 

$10.20 

$20.54 

$2.22 

$76.24 

sheetnietal workers local 17-a 

08/01/2015 

$44.28 

$10.20 

$20.54 

$2.22 

$77.24 


02/01/2016 

$45.28 

$10.20 

$20.54 

$2.22 

$78.24 


08/01/2016 

$46.43 

$10.20 

$20.54 

$2.22 

$79.39 


02/01/2017 

$47.53 

$10.20 

$20.54 

$2.22 

$80.49 


08/01/2017 

$48.63 

$10.20 

$20.54 

$2.22 

$81.59 


02/01/2018 

$49.78 

$10.20 

$20.54 

$2.22 

$82.74 

For apprentice rates see ''Apprentice- SHEET METAL WORKER" 

HVAC (TESTING AND BALANCING -WATER) 

03/01/2015 

$48.69 

$9.70 

$16.89 

$0.00 

$75.28 

PIREFITTERS LOCAL 537 

09/01/2015 

$49.69 

$9.70 

$16.89 

$0.00 

$76.28 


03/01/2016 

$50.69 

$9.70 

$16,89 

$0.00 

$77.28 


09/01/2016 

$51.69 

$9.70 

$16.89 

$0.00 

$78.28 

For apprentice rates see "Apprentice- PlPEFIlTTiR" or "PLUMBER/PrPEFl TTER" 

03/01/2017 

$52.69 

$9.70 

$16.89 

$0.00 

$79.28 

HVAC MECHANIC 

03/01/2015 

$48.69 

$9.70 

$16.89 

$0.00 

$75.28 

PIP EFiri'ERS LOCAL 537 

09/01/2015 

$49.69 

$9.70 

$16.89 

$0.00 

$76.28 


03/01/2016 

$50.69 

$9.70 

$16.89 

$0.00 

$77.28 


09/01/2016 

$51.69 

$9.70 

$16.89 

$0.00 

$78.28 


03/01/2017 

$52,69 

$9.70 

$16.89 

$0.00 

$79.28 

For apprentice rates see "Apprentice- PIPEFITTER" or "PLUMBER/PIPEFITTER" 

HYDRAUIJC DRILLS 

12/01/2014 

$35.35 

$7.30 

$12.95 

$0.00 

$55.60 

LABORERS - ZONE 1 

06/01/2015 

$36,10 

$7.30 

$12.95 

$0.00 

$56.35 


12/01/2015 

$36.85 

$7.30 

$12.95 

$0.00 

$57.10 


06/01/2016 

$37.60 

$7.30 

$12.95 

$0.00 

$57.85 

For apprentice rotes see "Apprentice- LABORER" 

12/01/2016 

$38.60 

$7.30 

$12.95 

$0.00 

$58.85 

INSULATOR (PIPES & TANKS) 

09/01/2014 

$43.31 

$11.25 

$12.60 

$0.00 

$67.16 

HEAT & FROST INSULATORS LOCAL 6 (BOSTON) 


Apprentice - ASBESTOS INSULATOR (Pipes Tanks) - Local 6 Boston 

Effective Date - 09/01 /2014 

Step percent Apprentice Base Wage Health 

Pension 

Supplemental 
Unempl oynieut 

Total Rate 

1 

50 

$21.66 

$11.25 

$9.35 

$0.00 

$42.26 

2 

60 

$25,99 

$11.25 

$10.00 

$0.00 

$47.24 

3 

70 

$30.32 

$11.25 

$10.65 

$0.00 

$52.22 

4 

80 

$34.65 

$11.25 

$11.30 

$0.00 

$57.20 

;Notes: 

• .. - - 





... ..i 


Steps are 1 year 






Apprentice to Journeyworkcr Ratio:l:4 






IRONWORKERAVELDER 

03/16/2015 $42.11 

$7.70 

$20.25 

$0.00 $70.06 


IRONWORKERS LOCAL ? (BOSTON AREA) 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemploynicnt 


Total Rate 


Apprentice - IRONfi'ORKER - Local 7 Boston 


Effective Date - 03/16/2015 




Supplemental 




Step 

percent 

Apprentice Base Wage Health 

Pension 

Unemploymeal 

Total Rate 


1 

60 

$25.27 

$7.70 

$20.25 

$0.00 


$53.22 


2 

70 

$29.48 

$7.70 

$20.25 

$0.00 


$57.43 


3 

75 

$31.58 

$7.70 

$20.25 

$0.00 


$59.53 


4 

80 

$33.69 

$7.70 

$20.25 

$0.00 


$61.64 


5 

85 

$35.79 

$7.70 

$20.25 

$0.00 


$63.74 


6 

90 

$37.90 

$7.70 

$20.25 

$0.00 


$65.85 


Notes; 

- ... ......' 

V..•.,v-.-v.- -- -r-- —. - •••<- 


.......... ..... ......... 



i 



** Structural 1:6; Ornamental 1:4 






i 

! 


Apprentice to Journeyworker Ratio:** 

.... .’ 







JACKHAMMER & PAVING BREAKER OPERATOR 

12/01/2014 

$34.85 

$7.30 

$12.95 

$0.00 


$55.10 

LABORERS - ZONE J 


06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 


$55.85 



12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 


$56.60 



06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 


$57.35 



12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 


$58.35 

For apprentice rates see 

“Appreintice- LABORER" 








LABORER 


12/01/2014 

$34.60 

$7.30 

$12.95 

$0.00 


$54.85 

UBORERS-ZONEI 


06/01/2015 

$35.35 

$7.30 

$12.95 

$0.00 


$55.60 



12/01/2015 

$36.10 

$7.30 

$12.95 

$0.00 


$56.35 



06/01/2016 

$36.85 

$7.30 

$12.95 

$0.00 


$57.10 



12/01/2016 

$37.85 

$7.30 

$12.95 

$0.00 


$58.10 


Apprentice - LABORER - Zone 1 
Effective Date - 12/01/2014 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemptoyment 

Total Rate 

1 

60 


$20.76 

$7.30 

$12.95 

$0.00 

$41.01 

2 

70 


$24.22 

$7.30 

$12.95 

$0.00 

$44.47 

3 

80 


$27.68 

$7.30 

$12.95 

$0.00 

$47.93 

4 

90 


$31.14 

$7.30 

$12.95 

$0.00 

$51.39 

Effective Date - 

Step percent 

06/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemploymenl 

Total Rate 

1 

60 


$21.21 

$7.30 

$12.95 

$0.00 

$41.46 

2 

70 


$24.75 

$7.30 

$12.95 

$0.00 

$45.00 

3 

80 


$28.28 

$7.30 

$12.95 

$0.00 

$48.53 

4 

90 


$31.82 

$7.30 

$12.95 

$0.00 

$52.07 

jNotes: 








Apprentice to Journeyworker Ratio:l:5 

-- 



. 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

SuppicmcDtal 

Uncmploycncat 

Total Kate 

LABORER: CARPENTER TENDER 

12/01/2014 

$34.60 

$7.30 

$12.95 

$0.00 

$54.85 

UBORERS-ZOmi 

06/01/2015 

$35.35 

$7.30 

$12.95 

$0.00 

$55.60 


12/01/2015 

$36.10 

$7.30 

$12.95 

$0.00 

$56.35 


06/01/2016 

$36.85 

$7.30 

$12,95 

$0.00 

$57.10 


12/01/2016 

$37.85 

$7.30 

$12.95 

$0.00 

$58.10 

For apprentice rates see "Apprentice- LABORER" 







LABORER: CEMENT FINISHER TENDER 

12/01/2014 

$34.60 

$7.30 

$12.95 

$0.00 

$54.85 

LABOREliS - ZONE 1 

06/01/2015 

$35.35 

$7.30 

$12.95 

$0.00 

$55.60 


12/01/2015 

$36.10 

$7.30 

$12.95 

$0.00 

$56.35 


06/01/2016 

$36.85 

$7.30 

$12.95 

$0.00 

$57.10 


12/01/2016 

$37.85 

$7.30 

$12.95 

$0.00 

$58.10 

For apprentice rates see "Apprentice- LABORER" 







LABORER: HAZARDOUS WASTE/ASBESTOS REMOVER 

12/01/2014 

$34.75 

$7.30 

$12.95 

$0.00 

$55,00 

UBORERS- ZONE I 

06/01/2015 

$35.50 

$7.30 

$12.95 

$0.00 

$55.75 


12/01/2015 

$36.25 

$7.30 

$12.95 

$0.00 

$56.50 

For apprentice rales see "Apprentice- LABORER" 







LABORER: MASON TENDER 

12/01/2014 

$34.85 

$7.30 

$12.95 

$0.00 

$55.10 

LABORERS - ZONE J 

06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 

$55.85 


12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 

$56.60 


06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 

$57.35 


12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







LABORER: MULTI-TRADE TENDER 

12/01/2014 

$34.60 

$7.30 

$12.95 

$0.00 

$54.85 

LABORERS-ZONE I 

06/01/2015 

$35.35 

$7.30 

$12.95 

$0.00 

$55.60 


12/01/2015 

$36.10 

$7.30 

$12.95 

$0.00 

$56.35 


06/01/2016 

$36.85 

$7.30 

$12.95 

$0.00 

$57.10 


12/01/2016 

$37.85 

$7.30 

$12.95 

$0.00 

$58.10 

For apprentice rates see "Apprentice- LABORER" 







LABORER: TREE REMOVER 

12/01/2014 

$34.60 

$7.30 

$12.95 

$0.00 

$54.85 

UBORERS- ZONE 1 

06/01/2015 

$35.35 

$7.30 

$12.95 

$0.00 

$55.60 


12/01/2015 

$36.10 

$7.30 

$12.95 

$0.00 

$56.35 


06/01/2016 

$36.85 

$7.30 

$12.95 

$0.00 

$57.10 


12/01/2016 

$37.85 

$7.30 

$12.95 

$0.00 

$58.10 

This classification applies to all tree work associated with the removal of standing trees, and triinming and removal of branebes and limbs when the work is 

1 not done for 


a utilicv company for the purpose of operation, maintenance or repair ofutibly company equipment. For apprentice rates see 

"Apprentice- LABORER" 



LASER BEAM OPERATOR 

12/01/2014 

$34.85 

$7,30 

$12.95 

$0.00 

$55.10 

UBORERS-ZONE I 

06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 

$55.85 


12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 

$56.60 


06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 

$57.35 


12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 

$58.35 

For apprentice rates see "Apprentiee- LABORER" 







MARBLE & TILE FINISHERS 

02/01/2015 

.$37.37 

$10,18 

$17.18 

$0.00 

$64.73 

BRICKU YERS LOCAL 3 - MARBLE & TILE 

08/01/2015 

$38.08 

$10.18 

$17.25 

$0.00 

$65,51 


02/01/2016 

$38.53 

$10.18 

$17.25 

$0.00 

$65.96 


08/01/2016 

$39.23 

$10.18 

$17.33 

$0.00 

$66.74 


02/01/2017 

$39.69 

$10,18 

$17.33 

$0.00 

$67.20 


Issue Date: 05/08/2015 
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Classitlcation 


Effective Data Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MARBLE & TILE FINISHER - Local 3 Marble & Tile 


Effective Date - 

Step percent 

02/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


SI 8.69 

$10.18 

$17.18 

$0,00 

$46.05 

2 

60 


$22.42 

$10.18 

$17.18 

$0.00 

$49.78 

3 

70 


$26.16 

$10.18 

$17.18 

$0.00 

$53.52 

4 

80 


$29.90 

$10.18 

$17.18 

$0.00 

$57.26 

5 

90 


$33.63 

$10.18 

$17.18 

$0.00 

$60.99 

Effective Date - 

Step percent 

08/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemploymeut 

Total Rate 

1 

50 


$19.04 

$10.18 

$17.25 

$0.00 

$46.47 

2 

60 


$22.85 

$10.18 

$17.25 

$0.00 

$50.28 

3 

70 


$26.66 

$10.18 

$17.25 

$0.00 

$54.09 

4 

80 


$30,46 

$10,18 

$17.25 

$0.00 

$57.89 

5 

90 


$34.27 

$10.18 

$17.25 

$0.00 

$61.70 

jNotes: 







j 

1 




-T.-.;-.- 

sv^--. 

... 



Apprentice to Journeyworker Ratio: 1:3 


MARBLE MASONS,TILELAYERS & TERRAZZO MECH 

02/01/2015 

$49.00 

$10.18 

$18.50 

$0.00 

$77.68 

BRICKLAYERS LOCAL S -R4ARBLE A- TILE 

08/01/2015 

$49.90 

$10.18 

$18.57 

$0.00 

$78,65 


02/01/2016 

$50.47 

$10.18 

$18.57 

$0.00 

$79.22 


08/01/2016 

$51.37 

$10.18 

$18.65 

$0.00 

$80.20 


02/01/2017 

$51.94 

$10.18 

$18.65 

$0.00 

$80.77 
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Classincation 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MARBLE-TILE-TERRAZZO MECHANIC - Local 3 Marble & Tile 
Effective Date - 02/01/2015 

Step percent Apprentice Base Wage Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 


S24.50 J10.18 

$18.50 

$0.00 


$53.18 


2 

60 


J29.40 $10.18 

$18.50 

$0.00 


$58.08 


3 

70 


$34.30 $10.18 

$18.50 

$0.00 


$62.98 


4 

80 


$39.20 $10.18 

$18.50 

$0.00 


$67,88 


5 

90 


$44.10 $10.18 

$18.50 

$0.00 


$72.78 


Effective Date - 

08/01/2015 




Supplemental 




Step 

percent 


Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 

50 


$24.95 $10.18 

$18.57 

$0.00 


$53.70 


2 

60 


$29.94 $10.18 

$18.57 

$0.00 


$58.69 


3 

70 


$34,93 $10.18 

$18.57 

$0.00 


$63.68 


4 

80 


$39.92 $10.18 

$18.57 

$0.00 


$68.67 


5 

90 


$44.91 $10.18 

$18.57 

$0.00 


$73.66 


INotes: 








i 

\ 









.M-l-t-e. s- 

\ 


Apprentice to Journeyworker Ratio: 1:5 








MECH. SWEEPER OPERATOR (ON CONST. SITES) 

12/01/2014 

$41.99 

$10.00 

$14.30 

$0.00 


$66.29 

OPERATING ENGINEERS LOCAL 4 


06/01/2015 

$42.73 

$10.00 

$14.30 

$0.00 


$67.03 




12/01/2015 

$43.97 

$10.00 

$14.30 

$0.00 


$68.27 




06/01/2016 

$44.72 

$10.00 

$14.30 

$0.00 


$69.02 




12/01/2016 

$45.95 

$10.00 

$14.30 

$0.00 


$70.25 




06/01/2017 

$46.94 

$10.00 

$14.30 

$0.00 


$71.24 




12/01/2017 

$47.93 

$10.00 

$14.30 

$0.00 


$72.23 

For apprentice rates see 

"Apprentico- OPERATING ENGINEERS" 








MECHANICS MAINTENANCE 


12/01/2014 

$41.99 

$10.00 

$14.30 

$0.00 


$66.29 

OPERA TING ENGINEERS IXXAL 4 


06/01/2015 

$42.73 

$10.00 

$14.30 

$0.00 


$67.03 




12/01/2015 

$43.97 

$10.00 

$14.30 

$0.00 


$68.27 




06/01/2016 

$44,72 

$10.00 

$14.30 

$0.00 


$69.02 




12/01/2016 

$45.95 

$10.00 

$14.30 

$0.00 


$70.25 




06/01/2017 

$46.94 

$10.00 

$14.30 

$0.00 


$71.24 




12/01/2017 

$47.93 

$10.00 

$14.30 

$0.00 


$72.23 

For apprentice rates see 

"Apprentice- 

OPERATING ENGINEERS” 








MILLWRIGHT (Zone 1) 


04/01/2015 

$37.64 

$9.80 

$16.21 

$0.00 


$63.65 


MILLWRIGHTS LOCAL 1121 - Zone 1 


Issue Date: 05/08/2015 


Wage Request Number: 20150508-005 


Page 19 of 39 










Classtficiition 


Effective Date Base Wage Health 


Pension 


Supplemental 

UnemploYment 


Total Rate 


Apprentice- A^LLWRJG-HT~ Loco! 112} Zone I 

Effective Date - 04/01/2015 Supplemental 


Step percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 55 

$20.70 

$9.80 

$4.48 

$0.00 


$34.98 


2 65 

$24.47 

$9.80 

$13.36 

$0.00 


$47.63 


3 75 

$28.23 

$9.80 

$14.18 

$0.00 


$52.21 


4 85 

$31.99 

$9,80 

$14.99 

$0,00 


$56.78 


Notes: 








Steps are 2,000 hours 






1 


Apprentice to Journeyworker Ratio;l:5 








MORTAR MIXER 

12/01/2014 

$34.85 

$7.30 

$12.95 

$0.00 


$55.10 

LABORERS - ZONE 1 

06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 


$55.85 


12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 


$56.60 


06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 


$57.35 


12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 


$58.35 

For apprentice rates see ’'Apprentice- LABORER’^ 








OILER (OTHER THAN TRUCK CRANES,GRADALLS) 

12/01/2014 

$21,90 

$10.00 

$14.30 

$0.00 


$46.20 

OPERA TING ENGINEERS WCAl. 4 

06/01/2015 

$22.28 

$10.00 

$14.30 

$0.00 


$46.58 


12/01/2015 

$22.93 

$10.00 

$14.30 

$0.00 


$47.23 


06/01/2016 

$23.32 

$10.00 

$14.30 

$0.00 


$47.62 


12/01/2016 

$23,97 

$10.00 

$14.30 

$0.00 


$48.27 


06/01/2017 

$24.48 

$10.00 

$14.30 

$0.00 


$48.78 


12/01/2017 

$25.00 

$10.00 

$14.30 

$0.00 


$49.30 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 








OILER (TRUCK CRANES, GRADALLS) 

12/01/2014 

$25.54 

$10.00 

$14.30 

$0.00 


$49.84 

OPERA TING ENGINEERS LOCAL 4 

06/01/2015 

$25.99 

$10.00 

$14.30 

$0.00 


$50.29 


12/01/2015 

$26.74 

$10.00 

$14.30 

$0.00 


$51.04 


06/01/2016 

$27.20 

$10.00 

$14.30 

$0.00 


$51.50 


12/01/2016 

$27.95 

$10.00 

$14.30 

$0.00 


$52.25 


06/01/2017 

$28.55 

$10.00 

$14.30 

$0.00 


$52.85 


12/01/2017 

$29.16 

$10.00 

$14.30 

$0.00 


$53.46 

For apprentice rates sec "Apprentice- OPERATING ENGINEERS" 








OTHER POWER DRIVEN EQUIPMENT - CLASS H 

12/01/2014 

$41.99 

$10.00 

$14.30 

$0.00 


$66,29 

OPERATING ENGINEERS LOCAL I 

06/01/2015 

$42.73 

$10.00 

$14.30 

$0.00 


$67,03 


12/01/2015 

$43.97 

$10.00 

$14.30 

$0.00 


$68.27 


06/01/2016 

$44.72 

$10.00 

$14.30 

$0.00 


$69.02 


12/01/2016 

$45.95 

$10.00 

$14.30 

$0.00 


$70.25 


06/01/2017 

$46.94 

$10.00 

$14.30 

$0.00 


$71.24 


12/01/2017 

$47.93 

$10.00 

$14.30 

$0.00 


$72.23 


For apprentice rates see "Apprentice- OPERATING ENGEIEERS" 
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Classillcation 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

UnemDlovment 

Total Rate 

PAINTER (BRIDGES/TANKS) 

01/01/2015 

$47.66 

$7.85 

$16.10 

$0.00 

$71.61 

PAlNTEFlS LOCAL 35 - ZONE 2 

07/01/2015 

$48.56 

$7.85 

$16.10 

$0.00 

$72.51 


01/01/2016 

$49.51 

$7.85 

$16.10 

$0.00 

$73.46 


07/01/2016 

$50.46 

$7.85 

$16.10 

$0.00 

$74.41 


01/01/2017 

$51.41 

$7.85 

$16.10 

$0.00 

$75.36 


Apprentice- PAINTER Local 35 -BRIDGES/TANKS 

Effective Date - 01/01/2015 

Step percent Apprentice Base Wage Health 

Pension 

SupplemenlBl 

Unemployment 

Total Rate 


1 

50 


$23.83 

$7.85 

$0.00 

$0.00 


$31.68 


2 

55 


$26.21 

$7.85 

$3.66 

$0.00 


$37.72 


3 

60 


$28.60 

$7.85 

$3.99 

$0.00 


$40.44 


4 

65 


$30.98 

$7.85 

$4.32 

$0.00 


$43.15 


5 

70 


$33.36 

$7.85 

$14.11 

$0.00 


$55.32 


6 

75 


$35.75 

$7.85 

$14.44 

$0.00 


$58.04 


7 

80 


$38.13 

$7.85 

$14.77 

$0.00 


$60.75 


8 

90 


$42.89 

$7.85 

$15.44 

$0.00 


$66.18 


Effective Date - 

07/01/2015 




Supplemental 




Step 

percent 


Apprentice Base Wage 1 

Health 

Pension 

Unemployment 

Total Rate 


I 

50 


$24.28 

$7.85 

$0.00 

$0.00 


$32.13 


2 

55 


$26.71 

$7.85 

$3.66 

$0.00 


$38.22 


3 

60 


$29.14 

$7.85 

$3.99 

$0.00 


$40.98 


4 

65 


$31.56 

$7.85 

$4.32 

$0.00 


$43.73 


5 

70 


$33.99 

$7.85 

$14.11 

$0.00 


$55.95 


6 

75 


$36.42 

$7.85 

$14.44 

$0.00 


$58.71 


7 

80 


$38.85 

$7.85 

$14.77 

$0.00 


$61.47 


8 

90 


$43.70 

$7.85 

$15.44 

$0.00 


$66.99 


.Notes: 

■' ..- ■ 

.. .. .. 

.......v.:.-.! .K-.K-, — - 








Steps are 750 hrs. 








Apprentice to Journeyworker Batio:I:l 

... 







PAINTER (SPRAY OR SANDBLAST, NEW) * 

01/01/2015 

$38.56 

$7.85 

$16.10 

$0.00 


$62.51 

* If 30% or more of surfaces to be painted are new construction, 07/01/2015 

$39.46 

$7.85 

$16.10 

$0.00 


$63.41 

NEW oaint rate shall be \ 3 stA.PAlNTERS LOCAL JJ - ZONE 2 











01/01/2016 

$40.41 

$7.85 

$16.10 

$0.00 


$64.36 




07/01/2016 

$41.36 

$7.85 

$16.10 

$0.00 


$65.31 




01/01/2017 

$42.31 

$7.85 

$16.10 

$0.00 


$66.26 
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Classincation 


Effective Date Base Wage Health 


Pension 


Siipplcinental 

Uneraployment 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - Spray/Sandblasi - New 

Effective Dale - 01/01/2015 Supplemenial 


Step 

percent 

Apprentice Base Wage Health 

Pension 

Unemploymcut 

Total Rate 


1 

50 

S19.28 

$7.85 

$0.00 

$0.00 


$27.13 


2 

55 

$21.21 

$7.85 

$3.66 

$0.00 


$32.72 


3 

60 

$23.14 

$7.85 

$3.99 

$0.00 


$34.98 


4 

65 

$25.06 

$7.85 

$4.32 

$0.00 


$37.23 


5 

70 

$26.99 

$7.85 

$14.11 

$0.00 


$48.95 


6 

75 

$28.92 

$7.85 

$14.44 

$0.00 


$51.21 


7 

80 

$30.85 

$7.85 

$14.77 

$0.00 


$53.47 


8 

90 

$34.70 

$7.85 

$15.44 

$0.00 


$57.99 


Effective Date - 07/01/2015 




Supplemental 




Step 

percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$19.73 

$7.85 

$0.00 

$0.00 


$27.58 


2 

55 

$21.70 

$7.85 

$3.66 

$0.00 


$33.21 


3 

60 

$23.68 

$7.85 

$3.99 

$0.00 


$35.52 


4 

65 

$25.65 

$7.85 

$4.32 

$0.00 


$37.82 


5 

70 

$27.62 

$7.85 

$14.11 

$0.00 


$49.58 


6 

75 

$29.60 

$7.85 

$14.44 

$0.00 


$51.89 


7 

80 

$31.57 

$7.85 

$14.77 

$0.00 


$54.19 


8 

90 

$35.51 

$7.85 

$15.44 

$0.00 


$58.80 


■Notes: 

... - - 






1 



Steps are 750 hrs. 






\ 


Apprentice to Journeyworker Ratio:l:l 

--- 







PAINTER (SPRAY OR SANDBLAST, REPAINT) 

01/01/2015 

$36.62 

$7.85 

$16.10 

$0.00 


$60.57 

PAINTERS LOCAL 3S - ZONE 2 

07/01/2015 

$37.52 

$7.85 

$16.10 

$0.00 


$61.47 



01/01/2016 

$38.47 

$7.85 

$16.10 

$0.00 


$62.42 



07/01/2016 

$39.42 

$7.85 

$16.10 

$0.00 


$63.37 



01/01/2017 

$40.37 

$7.85 

$16.10 

$0.00 


$64.32 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - Spray/Sandblast - Repaint 
Effective Date - 01/01/2015 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$18.31 

$7.85 

$0.00 

$0.00 

$26.16 

2 

55 

$20.14 

$7.85 

$3.66 

$0.00 

$31.65 

3 

60 

$21.97 

$7.85 

$3.99 

$0.00 

$33.81 

4 

65 

$23.80 

$7.85 

$4.32 

$0.00 

$35.97 

5 

70 

$25.63 

$7.85 

$14.11 

$0.00 

$47.59 

6 

75 

$27.47 

$7.85 

$14.44 

$0.00 

$49.76 

7 

80 

$29.30 

$7.85 

$14.77 

$0.00 

$51.92 

8 

90 

$32.96 

$7.85 

$15.44 

$0.00 

$56.25 

Effective Date - 

07/01/2015 



Supplemeulal 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$18.76 

$7.85 

$0.00 

$0.00 

$26.61 

2 

55 

$20.64 

$7.85 

$3.66 

$0.00 

$32.15 

3 

60 

$22.51 

$7.85 

$3.99 

$0.00 

$34.35 

4 

65 

$24.39 

$7.85 

$4.32 

$0.00 

$36.56 

5 

70 

$26.26 

$7.85 

$14.11 

$0.00 

$48.22 

6 

75 

$28.14 

$7.85 

$14.44 

$0.00 

$50.43 

7 

80 

$30.02 

$7-85 

$14.77 

$0.00 

$52.64 

8 

90 

$33.77 

$7.85 

$15.44 

$0.00 

$57.06 



... ... ... .- 



...... 

• -- .. 


iNotes: 

; Steps are 750 hrs. 


Apprentice to Journeyworker Ratio: 1:1 


PAINTER (TRAFFIC MARKINGS) 

12/01/2014 

$34.60 

$7.30 

$12.95 

$0.00 

$54.85 

laborers-ZONE I 

06/01/2015 

$35.35 

$7.30 

$12.95 

$0.00 

$55.60 


12/01/2015 

$36.10 

$7.30 

$12.95 

$0.00 

$56.35 


06/01/2016 

$36.85 

$7.30 

$12.95 

$0.00 

$57.10 


12/01/2016 

$37.85 

$7.30 

$12.95 

$0.00 

$58.10 

Fer Apprentice rates see "Apprentice- LABORER" 







PAINTER / TAPER (BRUSH, NEW) » 

01/01/2015 

$37.16 

$7.85 

$16.10 

$0.00 

$61.11 

* 1130% or more of surfaces to be painted are new construction. 

07/01/2015 

$38.06 

$7.85 

$16.10 

$0.00 

$62.01 

NEW paint rate shall be MstA-PAINTERS LOCAL J5 - ZONE 2 

01/01/2016 

$39.01 

$7.85 

$16.10 

$0.00 

$62.96 


07/01/2016 

$39.96 

$7.85 

$16.10 

$0.00 

$63.91 


01/01/2017 

$40.91 

$7.85 

$16.10 

$0.00 

$64.86 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental jj^te 

Unemployment 


Apprentice - PAINTER - Local 35 Zone 2 - 
Effective Date - 01/01/2015 

Step percent 

BRUSH NEW 

Apprentice Base Wage 

Health Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 

$18,58 

$7.85 

$0.00 

$0.00 

$26.43 


2 

55 

$20.44 

$7.85 

$3.66 

$0.00 

$31.95 


3 

60 

$22.30 

$7.85 

$3.99 

$0.00 

$34.14 


4 

65 

$24.15 

$7.85 

$4.32 

$0.00 

$36.32 


5 

70 

$26.01 

$7.85 

$14.11 

$0.00 

$47.97 


6 

75 

$27.87 

$7.85 

$14.44 

$0.00 

$50.16 


7 

80 

$29.73 

$7.85 

$14.77 

$0.00 

$52.35 


8 

90 

$33.44 

$7.85 

$15.44 

$0.00 

$56.73 


Effective Date - 07/01/2015 




Supplemental 



Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$19,03 

$7,85 

$0.00 

$0.00 

$26,88 


2 

55 

$20.93 

$7.85 

$3.66 

$0.00 

$32.44 


3 

60 

$22.84 

$7.85 

$3.99 

$0.00 

$34.68 


4 

65 

$24.74 

$7.85 

$4.32 

$0.00 

$36.91 


5 

70 

$26.64 

$7.85 

$14.11 

$0.00 

$48.60 


6 

75 

$28.55 

$7.85 

$14.44 

$0.00 

$50.84 


7 

80 

$30.45 

$7.85 

$14.77 

$0.00 

$53.07 


8 

90 

$34.25 

$7.85 

$15.44 

$0.00 

$57.54 


;Notes; 

... ........... ••.--.-.V .VA-VV-. 





1 



Steps are 750 hrs. 





1 


Apprentice to Journeyworker Ratio;l:l 







PAIN'IER / TAPER (BRUSIi REPAINT) 

01/01/2015 $35.22 

$7.85 

$16.10 

$0.00 

$59.17 

PAINTERS LOCAL 35 - ZONE 2 

07/01/2015 $36.12 

$7.85 

$16.10 

$0.00 

$60,07 



01/01/2016 $37.07 

$7.85 

$16.10 

$0.00 

$61.02 



07/01/2016 $38.02 

$7.85 

$16.10 

$0.00 

$61.97 



01/01/2017 $38.97 

$7.85 

$16.10 

$0.00 

$62.92 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Uncmplovmcnt 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - BRUSH REPAINT 


Effective Date - 01/01/2015 




Supplemental 




Step 

percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 

50 


$17,61 $7.85 

$0.00 

$0.00 


$25.46 


2 

55 


$19.37 $7.85 

$3.66 

$0.00 


$30.88 


3 

60 


$21.13 $7.85 

$3.99 

$0.00 


$32.97 


4 

65 


$22.89 $7.85 

$4.32 

$0.00 


$35.06 


5 

70 


$24.65 $7.85 

$14.11 

$0.00 


$46.61 


6 

75 


$26.42 $7.85 

$14.44 

$0,00 


$48.71 


7 

80 


$28.18 $7,85 

$14.77 

$0.00 


$50.80 


8 

90 


$31.70 $7,85 

$15.44 

$0.00 


$54.99 


Efl'cetive Date - 07/01/2015 




Supplemental 




Step 

percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 

50 


$18.06 $7,85 

$0.00 

$0.00 


$25.91 


2 

55 


$19.87 $7.85 

$3.66 

$0.00 


$31.38 


3 

60 


$21.67 $7.85 

$3.99 

$0.00 


$33.51 


4 

65 


$23.48 $7.85 

$4.32 

$0.00 


$35.65 


5 

70 


$25.28 $7.85 

$14.11 

$0.00 


$47.24 


6 

75 


$27.09 $7.85 

$14.44 

$0.00 


$49.38 


7 

80 


$28.90 $7.85 

$14.77 

$0.00 


$51.52 


8 

90 


$32.51 $7.85 

$15.44 

$0.00 


$55.80 


iNotes; 

... ..... ' -. 

. v,v,. 

■T«- --- 


..... ... 




f ■ 

Steps are 750 hrs. 






1 


Apprentice to Journeyworker Ratio:!:1 








PANEL & PICKUP TRUCKS DRIVER 


12/01/2014 $32.23 

$9.91 

$9.33 

$0.00 


$51.47 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 


06/01/2015 $32.58 

$9.91 

$9.33 

$0.00 


$51,82 




08/01/2015 $32.58 

$10.41 

$9.33 

$0.00 


$52.32 




12/01/2015 $32.58 

$10.41 

$10.08 

$0.00 


$53.07 




06/01/2016 $33.08 

$10.41 

$10.08 

$0.00 


$53.57 




08/01/2016 $33.08 

$10,91 

$10.08 

$0.00 


$54.07 




12/01/2016 $33,08 

$10.91 

$10.89 

$0.00 


$54.88 

PIER AND DOCK CONSTRUCTOR (UNDERPINNING AND 

08/01/2014 $41.60 

$9.80 

$18.17 

$0.00 


$69.57 

DECK) 

PILE DRIVER LOCAL 56 (ZONE 1) 


08/01/2015 $43.10 

$9.80 

$18.17 

$0.00 


$71.07 

PILE DRIVER 



08/01/2014 $41.60 

$9.80 

$18,17 

$0.00 


$69.57 

PILE DRIVER LOCAL 56 (ZONE I) 


08/01/2015 $43,10 

$9.80 

$18.17 

$0.00 


$71.07 
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Classification 


Effective Date Base Wage Health 


Pensioa 


Supplemental 

Unemployment 


Total Rale 


Apprentice - PILE DRIVER - Local 56 Zone I 


Effective Date - 

Step percent 

08/01/2014 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$20.80 

$9.80 

$18.17 

$0.00 

$48.77 

2 

60 


$24.96 

$9.80 

$18.17 

$0.00 

$52.93 

3 

70 


$29.12 

$9.80 

$18.17 

$0.00 

$57.09 

4 

75 


$31.20 

$9.80 

$18.17 

$0.00 

$59.17 

5 

80 


$33.28 

$9.80 

$18.17 

$0.00 

$61.25 

6 

80 


$33.28 

$9.80 

$18.17 

$0.00 

$61.25 

7 

90 


$37.44 

$9.80 

$18.17 

$0.00 

$65.41 

8 

90 


$37.44 

$9.80 

$18.17 

$0.00 

$65.41 

Effective Date - 

Step percent 

08/01/2015 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$21.55 

$9.80 

$18.17 

$0.00 

$49.52 

2 

60 


$25.86 

$9.80 

$18.17 

$0.00 

$53.83 

3 

70 


$30.17 

$9.80 

$18.17 

$0.00 

$58.14 

4 

75 


$32.33 

$9.80 

$18.17 

$0.00 

$60.30 

5 

80 


$34.48 

$9.80 

$18.17 

$0.00 

$62.45 

6 

80 


$34.48 

$9.80 

$18.17 

$0.00 

$62.45 

7 

90 


$38.79 

$9.80 

$18.17 

$0.00 

$66.76 

8 

90 


$38.79 

$9.80 

$18.17 

$0.00 

$66.76 


sNotes: 


Apprentice to JourneyworkerRatio:l;3 


PIPEFITTER & STEAMFITTER 

PIPEFITTERS LOCAL 5i 7 

03/01/2015 

$48.69 

$9.70 

$16.89 

$0.00 

$75.28 

09/01/2015 

$49.69 

$9.70 

$16.89 

$0.00 

$76.28 


03/01/2016 

$50.69 

$9.70 

$16.89 

$0.00 

$77.28 


09/01/2016 

$51.69 

$9.70 

$16.89 

$0.00 

$78.28 


03/01/2017 

$52.69 

$9.70 

$16.89 

$0.00 

$79.28 
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Class iftcation 


Effective Date Base Wage Health 


Pension 


Supplemental 

UDemployment 


Total Rate 


Apprentice - ^IPKFJTTKR - Local 537 


Effective Date - 

03/01/2015 



Supplemexilal 




Step 

percent 

Apprentice Base Wage 

Hpalth 

Pension 

Unemployment 

Total Rate 


1 

40 

$19.48 

$9.70 

$7.50 

$0.00 


$36.68 


2 

45 

$21,91 

$9.70 

$16.89 

$0.00 


$48.50 


3 

60 

$29.21 

$9.70 

$16.89 

$0.00 


$55.80 


4 

70 

$34.08 

$9.70 

$16,89 

$0.00 


$60.67 


5 

80 

$38.95 

$9.70 

$16.89 

$0.00 


$65.54 


Effective Date - 

09/01/2015 



Supplemental 




Step 

percent 

Apprentice Base Wage 

Health 

Pension 

UjTicmployment 

Total Rate 


1 

40 

$19.88 

$9.70 

$7.50 

$0.00 


$37.08 


2 

45 

$22.36 

$9.70 

$16.89 

$0.00 


$48.95 


3 

60 

$29.81 

$9.70 

$16,89 

$0.00 


$56.40 


4 

70 

$34.78 

$9.70 

$16.89 

so.oo 


$61.37 


5 

80 

$39.75 

$9.70 

$16.89 

$0.00 


$66.34 


Notes 


.. - --- 





i 



** 1:3; 3:15; 1:10 thereafter / Steps are 1 yr. 








Refrig/AC Mechanic ♦♦l:l;I:2;2;4;3:6;4:8;5:10;6:12;7:14;8;17;9:20;10:23(Max) 





Apprentice to Journeyworker Ratio:** 







PIPELAYER 


12/01/2014 

$34.85 

$7.30 

$12.95 

$0.00 


$55.10 

UBORJiRS-ZONEJ 


06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 


$55.85 



12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 


$56.60 



06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 


$57.35 



12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 


$58.35 

For apprentice rates sec 

'Apprentice- LABOilER" 







PLUMBERS & GASFITTERS 

03/01/2015 

$50.21 

$10.32 

$14.89 

$0.00 


$75.42 

PLUMBERS & GASFITTERS LOCAL 12 

09/01/2015 

$51.21 

$10.32 

$14.89 

$0.00 


$76.42 



03/01/2016 

$52.36 

$10.32 

$14.89 

$0.00 


$77.57 



09/01/2016 

$53.41 

$10.32 

$14.89 

$0.00 


$78.62 



03/01/2017 

$54.41 

$10.32 

$14.89 

$0.00 


$79.62 


Issue Date: 05/08/2015 


Wage Request Number: 20150508-005 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Uneniploymcnt 


Total Rate 


Apprentice - PLUMBER/GASFIITER - Local 12 


Effective Date - 03/01/2015 




Supplemental 




Step percent Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 35 

$17,57 

$10.32 

$5.54 

$0.00 


$33.43 


2 40 

$20.08 

$10.32 

$6.27 

$0.00 


$36.67 


3 55 

$27.62 

$10,32 

$8.42 

$0.00 


$46.36 


4 65 

$32.64 

$10.32 

$9.87 

$0.00 


$52.83 


5 75 

$37.66 

$10.32 

$11.30 

$0,00 


$59.28 


Effective Date - 09/01/2015 




Supplemejilal 




Step percent Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 35 

$17.92 

$10.32 

$5.54 

$0.00 


$33.78 


2 40 

$20.48 

$10.32 

$6,27 

$0.00 


$37.07 


3 55 

$28.17 

$10.32 

$8.42 

$0.00 


$46.91 


4 65 

$33.29 

$10.32 

$9.87 

$0.00 


$53.48 


5 75 

$38.41 

$10.32 

$11.30 

$0.00 


$60.03 


iNotes: 

• .r^rvrv..v -.. .. 



... 


1 


♦* 1:2; 2:6; 3:10; 4:14; 5:19/Steps are 1 yr 








^ Step4 with !icS56.05 Step5 with lic$62.48 






1 


Apprentice to Journeyworker Ratio:** 








PNEUMATIC CONTROLS (TEMP.) 

03/01/2015 

$48,69 

$9.70 

$16.89 

$0.00 


$75,28 

PIPEFITTERS EOCAl S3 7 

09/01/2015 

$49.69 

$9.70 

$16.89 

$0.00 


$76.28 


03/01/2016 

$50.69 

$9.70 

$16.89 

$0.00 


$77.28 


09/01/2016 

$51.69 

$9.70 

$16.89 

$0.00 


$78.28 


03/01/2017 

$52.69 

$9.70 

$16.89 

$0.00 


$79.28 

For apprentice rales see ’'Apprentice- PIPEFITTER” or "PLUMBER/PIPEFITTER” 








PNEUMATIC DRILL/TOOL OPERATOR 

12/01/2014 

$34.85 

$7.30 

$12.95 

$0.00 


$55.10 

LABORERS-lOmi 

06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 


$55.85 


12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 


$56.60 


06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 


$57.35 


12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 


$58.35 

For apprentice rates see "Apprendee* LABORER” 








POWDERMAN & BLASTER 

12/01/2014 

$35.60 

$7.30 

$12.95 

$0.00 


$55.85 

LABORERS - ZONE 1 

06/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 


$56.60 


12/01/2015 

$37.10 

$7.30 

$12.95 

$0.00 


$57.35 


06/01/2016 

$37,85 

$7.30 

$12.95 

$0.00 


$58.10 


12/01/2016 

$38.85 

$7.30 

$12.95 

$0.00 


$59.10 


For apprentice rates see "Apprentice- LABORER" 


Issue Date: 05/08/2015 
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Classificatioii 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemplovnient 

Total Rate 

POWER SHOVEL/DERRlCKyiRENCHING MACHINE 

12/01/2014 

$42,39 

$10.00 

$14.30 

$0.00 

$66.69 

OPERA TING ENGINEERS LOCAL 4 

06/01/2015 

$43.14 

$10,00 

$14.30 

$0,00 

$67.44 


12/01/2015 

$44.39 

$10.00 

$14.30 

$0.00 

$68.69 


06/01/2016 

$45.14 

$10.00 

$14.30 

$0.00 

$69.44 


12/01/2016 

$46.39 

$10.00 

$14.30 

$0.00 

$70.69 


06/01/2017 

$47.39 

$10.00 

$14.30 

$0.00 

$71.69 


12/01/2017 

$48.39 

$10.00 

$14.30 

$0.00 

$72.69 

For apprentice rates sec "Apprentice- OPERATING ENGINEERS" 

PUMP OPERATOR (CONCITETE) 

12/01/2014 

$42.39 

$10.00 

$14.30 

$0.00 

$66.69 

OPERA TING ENGINEERS IXXIAL 4 

06/01/2015 

$43.14 

$10.00 

$14.30 

$0,00 

$67.44 


12/01/2015 

$44.39 

$10.00 

$14.30 

$0.00 

$68.69 


06/01/2016 

$45.14 

$10,00 

$14.30 

$0.00 

$69.44 


12/01/2016 

$46.39 

$10.00 

$14.30 

$0.00 

$70.69 


06/01/2017 

$47.39 

$10.00 

$14.30 

$0.00 

$71.69 


12/01/2017 

$48.39 

$10.00 

$14.30 

$0.00 

$72.69 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

PUMP OPERATOR (DEWATERING, OTHER) 

12/01/2014 

$29.40 

$10.00 

$14.30 

$0.00 

$53.70 

OPERA TING ENGINEERS LOCAL 4 

06/01/2015 

$29.92 

$10.00 

$14.30 

$0.00 

$54.22 


12/01/2015 

$30.79 

$10.00 

$14.30 

$0.00 

$55.09 


06/01/2016 

$31,31 

$10.00 

$14.30 

$0.00 

$55.61 


12/01/2016 

$32.18 

$10.00 

$14.30 

$0.00 

$56.48 


06/01/2017 

$32.87 

$10.00 

$14.30 

$0.00 

$57.17 


12/01/2017 

$33.56 

$10.00 

$14.30 

$0.00 

$57.86 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

READY MIX CONCRETE DRIVERS after 4/30/10 

05/01/2015 

$27.88 

$7.73 

$8.92 

$0.00 

$44.53 

(Drivers Hired After AI3Qt!l(i\(i)TEAKISTERSLOCAL25c 

07/01/2015 

$27.88 

$7.98 

$8.92 

$0.00 

$44.78 


05/01/2016 

$28.03 

$7.98 

$9.31 

$0.00 

$45.32 


07/01/2016 

$28.03 

$8.23 

$9.31 

$0,00 

$45.57 


05/01/2017 

$28.18 

$8.23 

$9.72 

$0.00 

$46.13 


07/01/2017 

$28.18 

$8.48 

$9.72 

$0.00 

$46.38 

READY-MDC CONCITETE DRIVER 

05/01/2015 

$29.18 

$7.73 

$8.92 

$0.00 

$45.83 

TEAMSTERS WCAL 25c 

07/01/2015 

$29.18 

$7,98 

$8.92 

$0.00 

$46.08 


05/01/2016 

$29.33 

$7.98 

$9,31 

$0.00 

$46.62 


07/01/2016 

$29.33 

$8.23 

$9.31 

$0.00 

$46.87 


05/01/2017 

$29.48 

$8.23 

$9.72 

$0.00 

$47.43 


07/01/2017 

$29.48 

$8.48 

$9,72 

$0.00 

$47,68 

RECLAIMERS 

12/01/2014 

$41.99 

$10.00 

$14.30 

$0.00 

$66.29 

OPERA TING ENGINEERS LOCAL 4 

06/01/2015 

$42,73 

$10.00 

$14.30 

$0.00 

$67.03 


12/01/2015 

$43,97 

$10.00 

$14.30 

$0.00 

$68.27 


06/01/2016 

$44.72 

$10.00 

$14.30 

$0.00 

$69.02 


12/01/2016 

$45.95 

$10.00 

$14.30 

$0.00 

$70,25 


06/01/2017 

$46.94 

$10.00 

$14.30 

$0.00 

$71.24 


12/01/2017 

$47.93 

$10.00 

$14.30 

$0.00 

$72.23 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

RESIDENTIAL WOOD FRAME (All Other Work) 

04/01/2011 

$24.24 

$8.67 

$15.51 

$0.00 

$48.42 

CARPENTERS -ZONE 2 (Recidenlial Wood) 

Issue Date: 05/08/2015 Wage Request Number: 

: 20150508-005 
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Ciassification 


ElTective Date Base Wage Health 


Pension 


Supplemental 

IlMemployment 


Total Rate 


RESIDENTIAL WOOD FRAME CARPENTER ** 

** The Residential Wood Frame Carpenter classification applies 
only to the construction of new, wood frame residences that do 
not exceed four stories including the basement, C/i/t/’£AT£'AS-Z0jVE 

05/01/2011 

$24.24 

$6.34 

$6.23 

$0.00 


$36.81 

2 (Residential Wood) 

As of 9/1/09 Caipenlry work on wood-fi'amc residential WEATHERJZATION projects shall he paid the RESIDENTIAL WOOD FRAME CARPENTER rate. 




Apprentice - CARPENTER (Residential Wood Frame) 
Effective Date - 05/01/2011 

- Zone 2 



Supplemental 




Step percent Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 60 

S14,54 

$6.34 

$0.00 

$0.00 


$20.88 


2 60 

$14.54 

$6.34 

$6.23 

$0.00 


$27.11 


3 65 

$15.76 

$6.34 

$6.23 

$0.00 


$28.33 


4 70 

$16.97 

$6.34 

$6.23 

$0.00 


$29.54 


5 75 

$18.18 

$6.34 

$6,23 

$0,00 


$30.75 


6 80 

$19.39 

$6,34 

$6.23 

$0,00 


$31.96 


7 85 

$20.60 

$6.34 

$6.23 

$0.00 


$33.17 


8 90 

$21.82 

$6.34 

$6.23 

$0.00 


$34.39 


INotes: 








Apprentice to Journeyworker Ratio:l:5 

—--- 

-.. “ 


... -- 




RIDE-ON MOTORIZED BUGGY OPERATOR 

12/01/2014 

$34.85 

$7.30 

$12.95 

$0.00 


$55.10 

LABORERS - ZONE } 

06/01/2015 

$35.60 

$7.30 

$12.95 

$0.00 


$55.85 


12/01/2015 

$36.35 

$7.30 

$12.95 

$0.00 


$56.60 


06/01/2016 

$37.10 

$7.30 

$12.95 

$0.00 


$57.35 


12/01/2016 

$38.10 

$7.30 

$12.95 

$0.00 


$58.35 

For apprentice rates see ’'Apprentice- LABORER” 








ROLLER/SPREADER/MULCHING MACHINE 

12/01/2014 

$41.99 

$10.00 

$14.30 

$0.00 


$66.29 

OPERA TING ENGINEERS LOCAL 4 

06/01/2015 

$42.73 

$10.00 

$14.30 

$0.00 


$67.03 


12/01/2015 

$43,97 

$10.00 

$14.30 

$0.00 


$68.27 


06/01/2016 

S44.72 

$10.00 

$14.30 

$0.00 


$69.02 


12/01/2016 

$45.95 

$10.00 

$14.30 

$0.00 


$70.25 


06/01/2017 

$46.94 

$10.00 

$14.30 

$0.00 


$71.24 


12/01/2017 

$47.93 

$10.00 

$14,30 

$0.00 


$72.23 

For apprentice rates see 'Apprentice- OPERATING ENGINEERS” 








ROOFER (Inc.Roofer Waterproofng &Roofer Damproofg) 

02/01/2015 

$40.11 

$10.50 

$11.60 

$0.00 


$62.21 

ROOFERS LOCAL 23 

08/01/2015 

$41.01 

$10,50 

$11.60 

$0.00 


$63.11 


02/01/2016 

$41.91 

$10.50 

$11.60 

$0.00 


$64.01 


Issue Date: 05/08/2015 


Wage Request Number: 20150508-005 


Page 30 of 39 









Classification 


Effective Date Base Wage Healtli Pension 


Supplemental 

Uncmploynient 


Total Rate 


Apprentice - ROOF'ER - Local 33 

Effective Date - 02/01/2015 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$20,06 

$10.50 

$3.38 

$0.00 

$33.94 

2 

60 

$24.07 

$10.50 

$11.60 

$0.00 

$46.17 

3 

65 

$26.07 

$10.50 

$11.60 

$0.00 

$48,17 

4 

75 

$30.08 

$10.50 

$11.60 

$0.00 

$52,18 

5 

85 

$34.09 

$10.50 

$11.60 

$0.00 

$56.19 

Effective Date - 

08/01/2015 



Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$20.51 

$10.50 

$3.38 

$0.00 

$34.39 

2 

60 

$24.61 

$10.50 

$11.60 

$0.00 

$46.71 

3 

65 

$26,66 

$10.50 

$11.60 

$0.00 

$48.76 

4 

75 

$30.76 

$10.50 

$11.60 

$0.00 

$52.86 

5 

85 

$34.86 

$10.50 

$11.60 

$0.00 

$56.96 


;Notcs: ** 1:5, 2:6-10, the 1:10; Reroofing: 1:4, then 1:1 
i Step 1 is 2000 hrs.; Steps 2-5 are 1000 hrs. 

Apprentice to Journeyworker Ratio:** 


ROOFER SLATE / TILE/ PRECAST CONCRETE 

ROOFEJ^ LOCAL 33 

For apprentice rates see "Apprentice- ROOFER" 

02/01/2015 

08/01/2015 

02/01/2016 

$40.36 

$41.26 

$42.16 

$10.50 

$10.50 

$10.50 

$11.60 

$11.60 

$11.60 

$0.00 

$0.00 

$0.00 

$62.46 

$63.36 

$64.26 

SHEETMETAL WORKER 

02/01/2015 

$43.28 

$10.20 

$20.54 

$2.22 

$76.24 

SHEEIMETAL WORKERS LOCAL 17-A 

08/01/2015 

$44.28 

$10.20 

$20.54 

$2.22 

$77.24 


02/01/2016 

$45.28 

$10.20 

$20.54 

$2.22 

$78.24 


08/01/2016 

$46.43 

$10.20 

$20.54 

$2.22 

$79.39 


02/01/2017 

$47.53 

$10.20 

$20.54 

$2.22 

$80.49 


08/01/2017 

$48.63 

$10.20 

$20.54 

$2.22 

$81.59 


02/01/2018 

$49.78 

$10.20 

$20,54 

$2.22 

$82.74 


Issue Date: 05/08/2015 


Wage Request Number: 20150508-005 
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Classifica tion 


Effective Date Base Wage Health Pension 


Siipplcmcntnl 

UncDiploymeDt 


Total Rate 


Apprentice - SHEET METAL WORKER - Local 17-A 


Effective Date - 

Step percent 

02/01/2015 

Apprentice Base Wage 

Health 

Pension 

SupplemeutiU 

UnBinpioymenl 

Total Rate 

1 

40 


$17.31 

$10.20 

$4.58 

$0.00 

$32.09 

2 

40 


$17.31 

$10.20 

$4.58 

$0.00 

$32.09 

3 

45 


$19.48 

$10.20 

$9.09 

$1.16 

$39.93 

4 

45 


$19.48 

$10.20 

$9,09 

$1.16 

$39.93 

5 

50 


$21.64 

$10.20 

$9,91 

$1.25 

$43.00 

6 

50 


$21.64 

$10.20 

$10.16 

$1.26 

$43.26 

7 

60 


$25.97 

$10.20 

$11.55 

$1.43 

$49.15 

8 

65 


$28.13 

$10.20 

$12.38 

$1.52 

$52.23 

9 

75 


$32.46 

$10.20 

$14.02 

$1.70 

$58.38 

10 

85 


$36.79 

$10.20 

$15.16 

$1.86 

$64.01 

Effective Date - 

08/01/2015 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

I 

40 


$17.71 

$10.20 

$4.58 

$0.00 

$32.49 

2 

40 


$17.71 

$10.20 

$4.58 

$0.00 

$32.49 

3 

45 


$19.93 

$10.20 

$9.09 

$1.18 

$40.40 

4 

45 


$19.93 

$10.20 

$9.09 

$1.18 

$40.40 

5 

50 


$22.14 

$10.20 

$9.91 

$1.27 

$43.52 

6 

50 


$22.14 

$10.20 

$10.16 

$1.28 

$43.78 

7 

60 


$26.57 

$10.20 

$11.55 

$1.45 

$49.77 

8 

65 


$28.78 

$10.20 

$12.38 

$1.54 

$52.90 

9 

75 


$33.21 

$10.20 

$14.02 

$1.72 

$59.15 

10 

85 


$37.64 

$10.20 

$15.16 

$1.89 

$64.89 


. . . .. 


. _ ....W... ........ 

....... ....... .... 

... ........ ...... 

— 

. .. 


i Notes: 

Steps are 6 mos. 


Apprentice to Journeyworkcr Ratio:l:4 

SIGN ERECTOR 06/01/2013 $25.81 $7.07 $7.05 $0.00 $39.93 

PAINTERS LOCAL 35 - ZONE 2 


Issue Date: 05/08/2015 
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Classitication 


EfTettivc Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - SIGN KRECTOR. ~ LocqI 35 ZofiQ 2 

Effective Date - 06/01/2013 SupplemmLal 


Step percent 

Apprentice Base Wage Health 

Pension 

Unemploymeut 

Total Rate 


1 50 

S12.91 

$7.07 

$0.00 

$0.00 


$19.98 


2 55 

SI 4.20 

$7.07 

$2.45 

$0.00 


$23.72 


3 60 

$15.49 

$7.07 

$2.45 

$0.00 


$25.01 


4 65 

$16.78 

$7.07 

$2.45 

$0.00 


$26.30 


5 70 

$18.07 

$7.07 

$7.05 

$0.00 


$32.19 


6 75 

$19.36 

$7.07 

$7.05 

$0.00 


$33.48 


7 80 

$20.65 

$7.07 

$7.05 

$0.00 


$34,77 


8 85 

$21.94 

$7.07 

$7.05 

$0.00 


$36.06 


9 90 

$23.23 

$7.07 

$7.05 

$0.00 


$37.35 


'Notes; 








Steps are 4 mos. 






i 


Apprentice to Journeyworker Ratio:l;l 








SPECIALIZED EARTH MOVING EQUIP < 35 TONS 

12/01/2014 

$32.69 

$9.91 

$9.33 

$0.00 


$51.93 

TEAMSTERS JOINT CO VNCll NO. 10 ZONE A 

06/01/2015 

$33.04 

$9.91 

$9.33 

$0.00 


$52.28 


08/01/2015 

$33.04 

$10.41 

$9.33 

$0.00 


$52.78 


12/01/2015 

$33.04 

$10.41 

$10.08 

$0.00 


$53.53 


06/01/2016 

$33.54 

$10.41 

$10.08 

$0.00 


$54.03 


08/01/2016 

$33.54 

$10.91 

$10.08 

$0.00 


$54.53 


12/01/2016 

$33.54 

$10,91 

$10.89 

$0.00 


$55.34 

SPECIALIZED EARTH MOVING EQUIP > 35 TONS 

12/01/2014 

$32.98 

$9.91 

$9.33 

$0.00 


$52.22 

teamsters JOINT COUNCIL NO. 10 ZONE A 

06/01/2015 

$33.33 

$9.91 

$9.33 

$0:00 


$52.57 


08/01/2015 

$33.33 

$10.41 

$9.33 

$0.00 


$53.07 


12/01/2015 

$33.33 

$10.41 

$10.08 

$0.00 


$53.82 


06/01/2016 

$33.83 

$10.41 

$10.08 

$0.00 


$54.32 


08/01/2016 

$33.83 

$10.91 

$10.08 

$0.00 


$54.82 


12/01/2016 

$33.83 

$10.91 

$10.89 

$0.00 


$55.^3 

SPRINKJ.ER FITTER 

03/01/2015 

$54.43 

$8,42 

$14.90 

$0.00 


$77,75 

SPRINKLER niTERSLOCAL 550 ■ (Seclioit A) Zone I 

10/01/2015 

$55.58 

$8.42 

$14.90 

$0.00 


$78.90 


01/01/2016 

$55.58 

$8.67 

$15,05 

$0.00 


$79.30 


03/01/2016 

$56.58 

$8.67 

$15.05 

$0.00 


$80.30 


10/01/2016 

$57.73 

$8.67 

$15.05 

$0.00 


$81.45 


03/01/2017 

$58.73 

$8.67 

$15,05 

$0.00 


$82.45 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - SFRFNKLER FITTER - Local JJO (Section A) Zone 1 


Effective Date ” 03/01/2015 

Step percent 

Apprentice Base Wage Health 

Pension 

Supplemental 

Unemploj’ment 

Total Rate 


1 

35 

$19.05 

$8.42 

$8.40 

$0.00 


$35.87 


2 

40 

$21.77 

$8.42 

$8.40 

$0.00 


$38.59 


3 

45 

$24.49 

$8.42 

$8.40 

$0.00 


$41.31 


4 

50 

$27.22 

$8.42 

$8.40 

$0.00 


$44.04 


5 

55 

$29.94 

$8.42 

$8.40 

$0.00 


$46.76 


6 

60 

$32.66 

$8.42 

$8.40 

$0.00 


$49.48 


7 

65 

$35.38 

$8.42 

$8.40 

$0.00 


$52.20 


8 

70 

$38.10 

$8.42 

$8.40 

$0.00 


$54.92 


9 

75 

$40.82 

$8.42 

$8.40 

$0.00 


$57.64 


10 

80 

$43.54 

$8.42 

$8.40 

$0.00 


$60.36 


Effective Date - 10/01/2015 

Step percent 

Apprentice Base Wage 1 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

35 

$19.45 

$8.42 

$8.40 

$0.00 


$36.27 


2 

40 

$22.23 

$8.42 

$8.40 

$0.00 


$39.05 


3 

45 

$25.01 

$8.42 

$8.40 

$0.00 


$41.83 


4 

50 

$27.79 

$8.42 

$8.40 

$0.00 


$44.61 


5 

55 

$30.57 

$8.42 

$8.40 

$0.00 


$47.39 


6 

60 

$33.35 

$8.42 

$8.40 

$0.00 


$50.17 


7 

65 

$36.13 

$8.42 

$8.40 

$0.00 


$52.95 


8 

70 

$38.91 

$8.42 

$8.40 

$0.00 


$55.73 


9 

75 

$41.69 

$8,42 

$8.40 

$0.00 


$58.51 


10 

80 

$44.46 

$8.42 

$8.40 

$0.00 


$61.28 


[Notes: Apprentice entered prior 9/30/10: 

' 40/45/50/55/60/65/70/75/80/85 

i Steps are 850 hours 

Apprentice to Journeyworker Ratio:l:3 

... - - 

......... .... 


...._ -- 

......... „ 

j 


STEAM BOILER OPERATOR 

OPERATING ENGINEERS LOCAL 4 

12/01/2014 

06/01/2015 

$41.99 

$42.73 

$10.00 

$10.00 

$14.30 

$14.30 

$0.00 

$0.00 


$66.29 

$67.03 



12/01/2015 

$43.97 

$10.00 

$14.30 

$0.00 


$68.27 



06/01/2016 

$44.72 

$10.00 

$14.30 

$0.00 


$69.02 



12/01/2016 

$45.95 

$10.00 

$14.30 

$0.00 


$70,25 



06/01/2017 

$46.94 

$10.00 

$14.30 

$0.00 


$71.24 



12/01/2017 

$47.93 

$10.00 

$14.30 

$0.00 


$72.23 


For apprentice rales see "Apprentice* OPERATING ENGINEERS" 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemplovinent 


Total Rate 


TAMPERS, SELF-PROPELLED OR TRACTOR DRAWN 

12/01/2014 

$41.99 

$10.00 

$14.30 

$0.00 

$66.29 

OPERA TING ENGINEERS LOCAL 4 

06/01/2015 

$42.73 

$10.00 

$14.30 

$0.00 

$67.03 


12/01/2015 

$43.97 

$10.00 

$14.30 

$0.00 

$68.27 


06/01/2016 

$44.72 

$10.00 

$14.30 

$0.00 

$69.02 


12/01/2016 

$45.95 

$10.00 

$14.30 

$0.00 

$70.25 


06/01/2017 

$46.94 

$10.00 

$14.30 

$0.00 

$71.24 


12/01/2017 

$47.93 

$10.00 

$14.30 

$0,00 

$72.23 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







TELECOMMUNICATION TECHNICIAN 

03/01/2015 

$33.88 

$13.00 

$13.70 

$0.00 

$60.58 

ELECTRICIANS WCAL103 

09/01/2015 

$34.60 

$13.00 

$13.72 

$0.00 

$61.32 


03/01/2016 

$35.31 

$13.00 

$13.74 

$0.00 

$62.05 


Apprentice - TELECOMMUNICA TION TECHNICIAN - Local 103 

Effective Date - 03/01/2015 Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

40 

$13.55 

$13.00 

$0.41 

$0.00 

$26.96 

2 

40 

$13.55 

$13,00 

$0.41 

$0.00 

$26.96 

3 

45 

$15.25 

$13.00 

$10.87 

$0.00 

$39.12 

4 

45 

$15.25 

$13.00 

$10.87 

$0.00 

$39.12 

5 

50 

$16.94 

$13.00 

.$11.11 

$0.00 

$41.05 

6 

55 

$18.63 

$13.00 

$11.38 

$0.00 

$43.01 

7 

60 

$20,33 

$13.00 

$11.64 

$0.00 

$44.97 

8 

65 

$22.02 

$13.00 

$11.89 

$0.00 

$46.91 

9 

70 

$23.72 

$13.00 

$12.15 

$0.00 

$48.87 

10 

75 

$25.41 

$13.00 

$12.41 

$0.00 

$50.82 

Effective Date - 09/01/2015 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Uaemploynieut 

Total Rate 

1 

40 

$13.84 

$13.00 

$0.42 

$0.00 

$27.26 

2 

40 

$13.84 

$13.00 - 

$0.42 

$0.00 

$27.26 

3 

45 

$15.57 

$13.00 

$10.88 

$0.00 

$39.45 

4 

45 

$15.57 

$13.00 

$10.88 

$0.00 

$39.45 

5 

50 

$17.30 

$13.00 

$11.14 

$0.00 

$41.44 

6 

55 

$19.03 

$13.00 

$11.39 

$0.00 

$43.42 

7 

60 

$20.76 

$13.00 

$11.65 

$0.00 

$45.41 

8 

65 

$22.49 

$13.00 

$11.90 

$0.00 

$47.39 

9 

70 

$24.22 

$13.00 

$12.17 

$0.00 

$49.39 

10 

75 

$25.95 

$13.00 

$12.43 

$0.00 

$51.38 


.... ... . .. .. 

.... , _ 

„„„„ . 


. . . . 

.— . ., 


;Notcs: 


Apprentice to Journeyworker Ratio:l;l 
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Classiflcation 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemplovment 

Total Rale 

TERRAZZO FD9ISHERS 

02/01/2015 

$47,90 

$10.18 

$18.50 

$0.00 

$76.58 

BRJCKIAYERSLOCAL 3 - MARBLE & TILE 

08/01/2015 

$48.80 

$10.18 

$18.57 

$0.00 

$77.55 


02/01/2016 

$49.37 

$10.18 

$18.57 

$0.00 

$78.12 


08/01/2016 

$50.27 

$10.18 

$18.65 

$0.00 

$79.10 


02/01/2017 

$50.84 

$10.18 

$18.65 

$0.00 

$79.67 


Apprentice - TEKRAZZO FINISHER - Local 3 Marble efe Tile 
Effective Date - 02/01/2015 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$23.95 

$10,18 

$18.50 

$0.00 

$52.63 

2 

60 

$28.74 

$10,18 

$.18.50 

$0.00 

$57,42 

3 

70 

$33.53 

$10,18 

$18.50 

$0.00 

$62,21 

4 

80 

$38.32 

$10.18 

$18.50 

$0.00 

$67.00 

5 

90 

. $43.11 

$10.18 

$18.50 

$0.00 

$71.79 

Effective Date - 

08/01/2015 



Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$24.40 

$10.18 

$18.57 

$0.00 

$53.15 

2 

60 

$29.28 

$10.18 

$18.57 

$0.00 

$58.03 

3 

70 

$34.16 

$10.18 

$18.57 

$0.00 

$62.91 

4 

80 

$39.04 

$10.18 

$18.57 

$0.00 

$67.79 

5 

90 

$43.92 

$10.18 

$18.57 

$0.00 

$72.67 

[Notes: 

.■ 

• -o-r-r 




i 


Apprentice to Journeyworkcr Ratio; 1:3 


TEST BORING DRILLER 

U HOIiERS - FO VNDA TION AND MARINE 

For apprentice rales see ‘'Apprentice- LABORER" 

12/01/2014 

06/01/2015 

12/01/2015 

06/01/2016 

12/01/2016 

$35.95 

$36,70 

$37.45 

$38.20 

$39.20 

$7.30 

$7.30 

$7.30 

$7.30 

$7.30 

$13.15 

$13.15 

$13.15 

$13.15 

$13.15 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$56.40 

$57.15 

$57.90 

$58.65 

$59.65 

TEST BORING DRILLER HELPER 

12/01/2014 

$34.67 

$7.30 

$13.15 

$0.00 

$55.12 

LABORERS - FOUNDATION AND MARINE 


06/01/2015 

$35.42 

$7.30 

$13.15 

$0.00 

$55.87 


12/01/2015 

$36.17 

$7.30 

$13.15 

$0.00 

$56.62 


06/01/2016 

$36.92 

$7.30 

$13.15 

$0.00 

$57.37 


12/01/2016 

$37.92 

$7.30 

$13.15 

$0.00 

$58.37 

For apprentice rales see "Apprentice- I.,ABORER" 

TEST BORING LABORER 

12/01/2014 

$34.55 

$7.30 

$13.15 

$0.00 

$55.00 

lABORBRS - FOVNDA 'HON AND MARINE 


06/01/2015 

$35.30 

$7.30 

$13.15 

$0.00 

$55.75 


12/01/2015 

$36.05 

$7.30 

$13.15 

$0.00 

$56.50 


06/01/2016 

$36.80 

$7.30 

$13.15 

$0.00 

$57.25 


12/01/2016 

$37.80 

$7.30 

$13.15 

$0.00 

$58.25 

For apprentice rates sec "Apprentice- LABORER" 
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Classineation 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

TRACTORS/PORTABLE STEAM GENERATORS 

12/01/2014 

$41,99 

$10.00 

$14.30 

$0.00 

$66.29 

OFERATWG ENGINEERS LOCAL 4 

06/01/2015 

$42.73 

$10.00 

$14.30 

$0.00 

$67.03 


12/01/2015 

$43.97 

$10.00 

$14.30 

$0.00 

$68.27 


06/01/2016 

$44.72 

$10.00 

$14.30 

$0.00 

$69.02 


12/01/2016 

$45.95 

$10.00 

$14.30 

$0.00 

$70.25 


06/01/2017 

$46.94 

$10.00 

$14.30 

$0.00 

$71,24 


12/01/2017 

$47.93 

$10.00 

$14.30 

$0.00 

$72.23 

For apprentice rales see "Apprentice- OPERATING ENGINEERS" 







TRAILERS FOR EARTH MOVING EQUIPMENT 

12/01/2014 

$33,27 

$9.91 

$9.33 

$0.00 

$52.51 

TEAMSTERS JOINT COUNCE. NO. JO ZONE A 

06/01/2015 

$33,62 

$9,91 

$9,33 

$0.00 

$52,86 


08/01/2015 

$33.62 

$10.41 

$9.33 

$0.00 

$53.36 


12/01/2015 

$33.62 

$10.41 

$10.08 

$0.00 

$54.11 


06/01/2016 

$34,12 

$10,41 

$10.08 

$0.00 

$54.61 


08/01/2016 

$34,12 

$10.91 

$10,08 

$0.00 

$55.11 


12/01/2016 

$34.12 

$10.91 

$10.89 

$0.00 

$55.92 

TUNNEL WORK - COMPRESSED AIR 

UBOREkS (COMPRESSED AIR) 

12/01/2014 

$46.83 

$7.30 

$13.55 

$13.55 

$0.00 

$0.00 

$67.68 

06/01/2015 

$47.58 

$7.30 

$68.43 


12/01/2015 

$48.33 

$7.30 

$13.55 

$0.00 

$69.18 


06/01/2016 

$49.08 

$7.30 

$13.55 

$0.00 

$69.93 


12/01/2016 

$50,08 

$7.30 

$13.55 

$0.00 

$70.93 

For apprentice rates see "Apprentice- LABORER" 







TUNNEL WORK - COMPRESSED ATR (IIAZ. WASTE) 

LABORERS (COMPJESSED AIR) 

12/01/2014 

$48.83 

$7.30 

$13.55 

$0.00 

$69.68 

06/01/2015 

$49.58 

$7.30 

$13.55 

$0.00 

$70.43 


12/01/2015 

$50.33 

$7.30 

$13.55 

$0.00 

$71.18 


06/01/2016 

$51.08 

$7.30 

$13.55 

$0.00 

$71.93 


12/01/2016 

$52.08 

$7.30 

$13.55 

$0.00 

$72.93 

For apprentice rates see "Apprentice- LABORER" 







TUNNEL WORK - FREE AIR 

LABORERS (FREE AIR TUNNEL) 

12/01/2014 

$38.90 

$7.30 

$13.55 

$13.55 

$0.00 

$0.00 

$59.75 

06/01/2015 

$39.65 

$7.30 

$60.50 


12/01/2015 

$40.40 

$7.30 

$13.55 

$0.00 

$61.25 


06/01/2016 

$41,15 

$7.30 

$13.55 

$0.00 

$62.00 


12/01/2016 

$42.15 

$7.30 

$13.55 

$0.00 

$63.00 

For apprentice rates see "Apprentice- LABORER" 







TUNNEL WORK - FREE AIR (IIAZ. WASTE) 

LABORERS (FREE AJR TUNNEL) 

12/01/2014 

$40,90 

$7.30 

$13.55 

$13.55 

$0.00 

$61.75 

06/01/2015 

$41.65 

$7.30 

$0.00 

$62.50 


12/01/2015 

$42.40 

$7.30 

$13.55 

$0.00 

$63.25 


06/01/2016 

$43.15 

$7.30 

$13.55 

$0.00 

$64,00 


12/01/2016 

$44.15 

$7.30 

$13.55 

$0.00 

$65.00 

For apprentice rates see "Apprentice- LABORER" 







VAC-HAUL 

12/01/2014 

$32.69 

$9,91 

$9.33 

$0.00 

$51.93 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

06/01/2015 

$33.04 

$9.91 

$9.33 

$0.00 

$52.28 


08/01/2015 

$33.04 

$10.41 

$9.33 

$0.00 

$52.78 


12/01/2015 

$33.04 

$10.41 

$10.08 

$0.00 

$53.53 


06/01/2016 

$33.54 

$10.41 

$10.08 

$0.00 

$54.03 


08/01/2016 

$33.54 

$10.91 

$10.08 

$0.00 

$54.53 


12/01/2016 

$33.54 

$10.91 

$10.89 

$0.00 

$55.34 
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Classification 


Effective Date Base Wage Health 


Peasion 


Supplemental 

Unemployment 


Total Rate 


WAGON DRILL OPERATOR 
lABOIiERS - ZO}^E J 

For apprentice rates see "Apprentice- LABORER" 

12/01/2014 

06/01/2015 

12/01/2015 

06/01/2016 

12/01/2016 

S34.85 

S35.60 

$36.35 

$37.10 

$38.10 

$7.30 

$7.30 

$7.30 

$7.30 

$7.30 

$12.95 

$12.95 

$12.95 

$12.95 

$12.95 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$55.10 

$55.85 

$56.60 

$57.35 

$58.35 

WASTE WATER PUMP OPERATOR 

OPERA TING ENGINEERS LOCAL 4 

12/01/2014 

$42.39 

$10.00 

$14.30 

$0.00 

$66.69 


06/01/2015 

$43.14 

$10.00 

$14.30 

$0.00 

$67.44 


12/01/2015 

$44.39 

$10.00 

$14.30 

$0.00 

$68.69 


06/01/2016 

$45.14 

$10.00 

$14.30 

SO.OO 

$69.44 


12/01/2016 

$46.39 

$10.00 

$14.30 

$0.00 

$70.69 


06/01/2017 

$47.39 

$10.00 

$14.30 

$0.00 

$71.69 

For apprentice rates sec "Apprentice- OPERATING ENGINEERS" 

12/01/2017 

$48.39 

$10.00 

$14.30 

$0,00 

$72,69 

WATER METER INSTAI.LER 

PLUMBERS & GASFITTERS LOCAL 12 

03/01/2015 

$50.21 

$10.32 

$14,89 

$0.00 

$75.42 


09/01/2015 

$51.21 

$10.32 

$14.89 

$0.00 

$76.42 


03/01/2016 

$52.36 

$10.32 

$14.89 

$0.00 

$77.57 


09/01/2016 

$53.41 

$10.32 

$14.89 

$0.00 

$78.62 

For apprentice rates see "Apprentice^ PLUMBER/PIPEFITTER" or 

Outside Electrical - East 

03/01/2017 

"PLUMBER/GASFUTER" 

$54.41 

$10.32 

$14.89 

$0.00 

$79.62 

CABLE TECHNICIAN (Power Zone) 

OUmOE ELECTRICAL WORKERS - FAST LOCAL 104 

For apprentice rates see "Apprentice- LINEMAN" 

09/01/2013 

$25.66 

$8.70 

$4.48 

$0.00 

$38.84 

CABLEMAN (Underground Ducts & Cables) 

OUTSIDE ELECTRICAL WORKERS-EASTLOCAL J04 

For apprentice rates see “Apprentice- LINEMAN" 

09/01/2013 

$36.55 

$8.70 

$6.58 

$0.00 

$51.83 

DRIVER / GROUNDMAN CDL 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

For apprentice rates see "Apprentice- LINEMAN" 

09/01/2013 

$29.94 

$8.70 

$6.05 

$0.00 

$44.69 

DRIVER / GROUNDMAN -Inexperienced (<2000 Hrs) 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL i04 

For apprentice rates sec "Apprentice- LINEMAN" 

09/01/2013 

$23.52 

$8.70 

$5.24 

$0.00 

$37.46 

EQUIPMENT OPERATOR (Class A CDL) 

OVJSIDB ELECTRICAL WORKERS - EAST LOCAL 104 

For apprentice rates see "Apprentice- LINEMAN" 

09/01/2013 

$36.35 

$8.70 

$9.43 

$0.00 

$54.48 

EQUIPMENT OPERATOR (Class B CDL) 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

For apprentice rates see "Apprentice- LINEMAN" 

09/01/2013 

$32.08 

$8.70 

$6.59 

$0.00 

$47.37 

GROUNDMAN 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

For apprentice rates see "Apprentice- LINEMAN" 

09/01/2013 

$23.52 

$8.70 

$3.72 

$0.00 

$35.94 

GROUNDMAN -Inexperienced (<2000 Hrs.) 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

For apprentice rates sec "Apprentice- LINEMAN" 

09/01/2013 

$19.25 

$8.70 

$2.85 

$0.00 

$30.80 

JOURNEYMAN LINEMAN 

09/01/2013 

$42.77 

$8.70 

$11.78 

$0.00 

$63.25 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 
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Class ificatioD 


Effective Date Base Wage Health PensioD 


Supplemental 

Unemployment 


Total Rate 


Apprentice - LINEMAN (Outside Electrical) - East Local 104 


Effective Date - 09/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 

$25.66 

$8.70 

$4.24 

$0.00 

$38.60 

2 

65 

$27.80 

$8.70 

$4.71 

$0.00 

$41.21 

3 

70 

$29.94 

$8.70 

$5.43 

$0.00 

$44.07 

4 

75 

$32.08 

$8.70 

$6.16 

$0.00 

$46.94 

5 

80 

$34.22 

$8.70 

$6.88 

$0.00 

$49.80 

6 

85 

$36.35 

$8.70 

$7.62 

$0.00 

$52.67 

7 

90 

$38,49 

$8.70 

$8.83 

$0.00 

$56.02 


JNotes: 


Apprentice to Journeyworker Ratio; 1:2 






TELEDATA CABLE SPLICER 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

07/16/2012 

$26.33 

$4.18 

$2.79 $0.00 

$33.30 

TELEDATA LINEMAN/EQUIPMENT OPERATOR 

OUTSIDE ELECTRICAL WORKERS-EAST LOCAL 104 

07/16/2012 

$24.78 

$4.18 

$2.74 $0.00 

$31.70 

TELEDATA WIREMAN/INSTALLERyTECHNlCIAN 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

07/16/2012 

$24.78 

$4.18 

$2.74 $0.00 

$31.70 

TREE TRIMMER 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

This classification applies only to tree work done: (a) for a utility compEiny, R_E,A, 
operating, maintaining, or repairing the utility company’s equipment, and (c) by a j 
This classificatiou does not apply to wholesale tree removal. 

01/29/2012 $17.18 $3.37 $0.00 $0.00 

, cooperative, or railroad or coal mming company, and (b) for the purpose of 
person who is using hand or mechanical cutting methods and is not on the ground. 

$20.55 

TREE TRIMMER GROUNDMAN 

OUISIDE ELECTRICAL WORKERS - EAST LOCAL 104 

01/29/2012 

$15.15 

$3.37 

$0.00 $0.00 

$18.52 


This classification applies only to tree woik done: (a) for a utility company. R.E. A. coopeiative, or railroad or coal mining company, and (h) for the purpose of 
operating, maintaining, or repairiDg the utility company’s equipment, and (c) by a person who is using hand or mechanical cutting methods and is on the ground. This 
classification does not apply to wholesale tree removal. 


Additional Apprentice Information: 

Minimum wage rates for apprentices employed on public works projects are listed above as a percentage of the pre-determined hourly wage rate established by (he 
Commissioner under the provisions of theM.G.L. c. 149, ss. 26-27D. Apprentice ratios arc established by the Division of Apprenticeship Training pursuant to M.GX. 
c. 23, ss. IIE^IIL. 

All apprentices must be registered with the Division of Apprenticeship Training in accordance with M.GX. c. 23, ss. 1 lE-1 IL. 

All steps are six months (1000 hours.) 

Ratios arc expressed in allowable number of apprentices to journeymen or fraction thereof, unless otherwise specified. 

•* Multiple ratios are listed in the comment field. 

APPto JM; 1:1, 2:2,2:3, 3:4, 4:4, 4:5, 4:6,5:7, 6:7,6:8, 6:9, 7:10,8:10, 8:11,8:12,9:13,10:13, 10:14, etc. 

**** APPto JM; 1:1,1:2,2:3, 2:4, 3:5, 4:6, 4:7,5:S, 6:9,6:10, 7:11, 8:12, 8:13,9:14, 10:15, 10:16, etc. 
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